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GENERAL MANAGER’S OFFICE, 

HAIFA, PALESTINE. 

tOih Jane, t93t . 

THE CHIEF SECRETARY TO THE GOVERNMENT, 

JERUSALEM. 


I have the honour to report upon the working of the Railways 
Department for the year 1930. 


2. 


management of the Department 


3. It will be of interest to give the following description and brief 
history of the system operated by the Palestine Railways Administration. It 
is divided as follows: — 


IN PALESTINE (Mandated Territory) 


Rafa 

Jaffa 

Haifa 


Haifa 

Jerusalem 

Samakh 


Haifa (4.50 kilo) — 
Afule —N ablus—Tulkar 


Acre 


Standard (4/8 V2) 105 c.m. 

Gauge (Hijaz 


Gauge 


Railway). 


KILOMETRES. 
(EXCLUDING SIDINGS.) 


238 

87 


88 

18 

98 


325 


2C4 


Description 
of system. 


(b) IN SINAI. (Railway owned by His Majesty’s Government but in 


Egyptian Territory.) 


Kantara (Suez Canal)—Rafa 


KILOMETRES. 
(EXCLUDING SIDINGS.) 


Standard (4*8 Va 
Gauge 
Railway). 

203 


105 c.m. 
Gauge (Hijaz 
Railway). 


(c) IN TRANS-JORDAN. (Mandated Territory). 


Nassib 


11 1 1 1 


lan-Ma’an * 


323 


Total length of system 
(exclusive of sidings) 


kilometres, 


(660 miles), 


* The connecting link between Samakh in Palestine and Nassib 
Trans-Jordan runs through the French Mandated Territory of 


Syria as part of the line fr< 
cus to the Hijaz and is ad 
authorities. The 
from Ma’an to l 


m Haifa to Damascus and from Damas- 
linistered and operated by the French 
Trans-Jordan line formerly continued southwards 


Trans-Jordan 


udawara (113 kilometres beyond 
and the Hijaz and 


Ma’an) on the 
thence to Medina but 


been reconditioned 


after 


is not in use). 

4. The ownership of the ] 

The Standard Gauge Railway in 
Palestine. 


Taken over at a valuation from the 
Army after the War and owned by the 
Palestine Government. 


Ownership, 


The Kantara—Rafa (Sinai) Railway. 


The Hijaz Railway in Palestine 
and Trans-Jordan. 


Owned by His Majesty’s Government 
but operated by the Palestine Railways 
Administration. 


♦ Owned by the Wakf but operated by 
the Palestine Railways Administration: 
the Palestine Government being in the 
position of Trustees. 


References 
in this re¬ 
port to the 
three Rail¬ 
ways. 


Petah 

Tikvah 

Railway. 


Separate 
accounts 
and dual 
gauge. 


Gauge of 
Hijaz Rail¬ 
way. 


History. 



5 


reference in this report to the Palestine 


to mean the 4*8 Va* standard gauge railway in Palestine and owned by the 
Government of Palestine. A reference to the Palestine Railways (in the 
plural) or the Palestine Railways and Operated Lines will include all three 
Railways, and in any mention of the Kantara — Rafa (Sinai) or Hijaz 
Railway, those titles will be used althDugh it may sometimes be necessary 
to refer to the “Hijaz Railway in Palestine” or the “Hijaz Railway in 
Trans-Jordan”. 


6 . 


i Railways referred to 
taking off the Palestine 


am 


near Lydda and serving 
“Petah Tikvah Railway”. 


really 


operated as a siding but is at present referred to separately in the Accounts 
because it is owned partly by the Palestine Railway and partly by the 
Colonists of Petah Tikvah who contributed towards the cost of construction 


7. Separate accounts are kept for the three Railways, 
which causes considerable difficulty and does not tend to econ< 
and effort Further difficulty and wasteful effort and expense 
in the difference in gauge, especially at Haifa where dual gau$ 


staff 


wharf 


lost of the sidings. 


8. The Hijaz Railway 
been the result of a 1 


istake in manufacture in the first steel sleepers 


supplied to Damascus. 


1 


9 - 


system of Palestine 


Jerusalem constructed 


1892) and 


owned by a private French Company. There was also t 
(built largely by Turkish Military labour and financed 
from Moslems throughout the World) 


fro 


being 


Acre 


i Ptolemais of history) — two separate termini on the Bay of 
and joining up with the Railway from Damascus which ran 

tn the Hiiaz. There was a branch from Afule 


Trans-Jordan 


fro 


from Afule (kilo 

Haifa) to Nablus. The primary object of the Hijaz Railway was * 
eyance of pilgrims to Medina and Mecca. It is of interest that the 

origin in a short length of line built by 

the Turks but the venture 


Railway fro 


failed. 


fro 


10. me 
Nablus to Tulkar 
>f the standard ga 

1 Moslem ft 


npany under a concession fro: 

r ~* 1 : •*.-m ■ • 

Turks constructed as a War : 


as a War measure a 105 c. 1 
where it now forms a connection with the 


. gauge line 




This 105 c. 


line was not cons¬ 


tructed from B 
purposes of convenience, as part 


present has been considered 


• • 


11. 


Railway rolling stock 


as part of 


of a projected railway extension southwards, the Turks converted the Jaffa 





was later 


para 10 below 


converted by the British Army to standard 


The line was acquired 


Govern 


to the French Company by who 


after the War by the payment of compensation 
a it was originally owned. 


12. There was no Railway in Sinai before the War. The standard 
gauge line from Kantara to Haifa was constructed by the British Army 
during the War. A branch line of standard gauge was also constructed by 
the British Forces from Rafa to Beersheba but has since been taken up. 


13. The acquisition and operation for commercial purposes of the lines 
constructed for military purposes has many serious disadvantages from the 
railway point of view. In the first instance they are of unnecessarily wide 
gauge for traffic requirements with the consequent heavier expense on im¬ 
provements, renewals, maintenance and operation. The location of the line 
is by no means the most suitable and does not properly serve important 
traffic areas. 


14. Much of the rolling stock, materials used in the track, and many 
of the locomotives were not new when imported during the War and, 
especially after their hard usage during the War, are unduly costly in 
maintenance and in many cases already due or overdue for replacement. 

15. In certain directions the equipment of the line is not up to the 
usual and proper open lines standard. Some of the staff quarters are old 
army huts or otherwise of a temporary character and are urgently in need 
of replacement by permanent structures. 


16. No interest charges are payable by the Kantara 


Rafa or Hijaz 


Railways (the real capital cost is not known) but the Palestine Railways 
(i.e. the standard gauge line in Palestine) is overburdened in this respect 
not only for the reasons referred to in paragraph 13 above but owing also 
to the payment of interest on lines which no longer exist and on large 
quantities of stock and equipment surplus to requirements and which, if it 
could be sold at all, could only be disposed of gradually at a very 
heavy loss. * 

17. A Renewals Fund is in existence for the Kantara—Rafa Railway 
but in spite of the peculiar need, owing to the reasons given, for provision 
for this purpose no such fund exists on the Palestine Railway but the ques¬ 
tion is now actively under consideration. There is , also no fund for the 
Hijaz Railway. .. r 1 


• • 


18. I am including at the end of this report a number of Financial 

* ' • \ t •/ 1 / * # 4 

and Statistical statements to some of which I shall refer in more detail 
when necessary. These statements indicate to some extent the large amount 

# ir, a * > 1 * { , f '* Tl ,/ A • "# J 

of detailed work caused during the year, especially in the Accounts Branch, 
in the preparation of separate monthly and yearly statements for the three 


Railways. 


/ 




a# 


19. Summaries of results for the three Railways are given in the 
following statements: 


• • 


! U 


■ 1 11 f J 




Palestine Railway 


Statistical statement No. 


Kantara 


Rafa' Railway 


Hijaz Railway 


>9 


99 


99 


9f 


3 

No. 29 
No. 44 


! 


20. The capital cost 
*as as follows. 


i * t ^ - • 

to the end of 1930 of the Palestine Railway 

i * • 1. • 
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I. 


Disadvan¬ 
tage of 
acquiring 
and oper¬ 
ating a mili¬ 
tary line for 
commercial 
purposes. 


Equipment 
not up to 
proper 
standard. 


Overstock¬ 
ing and 
undue 
burden of 
interest 
charges 
on the 
Palestine 
Railway. 

Renewals 

Fund. 


Financial 

and 

Statistical 

Statements. 


Summaries 
of results. 


Capital cost 
of the 
Palestine 
Railway. 







BY PALESTINE LOAN. 


(i) Railways £P. 1,640,000 

(ii) Purchases of Railway Assets from His Majesty’s 

Government (on valuation). 840,647 

PALESTINE GOVERNMENT. 

(iii) Capital improvements from Revenue 541,629 

Total Palestine Railway Capital Expenditure £P. 3,022,276 

Item (i) above (£P.1,640,000) includes an unexpended balance of 
£P.io 7,728 from the Loan Fund of which £P.io 3,5I7 is for the construction 
of the new locomotive shops now in progress. Although not yet actually 
spent it is included above as interest is being paid on this amount. 



A sum of £P. 17,356 is included in (b) Palestine Railway representing 
expenditure during 1930 on the new locomotive workshops in course of 
construction at Haifa: (c) Palestine Railway includes £P. 15,057 spent on 
works of an extraordinary nature during the year under review, and (b) 
Petah Tikvah Railway includes £ P.19,67 8 the balance of an amount of 
£P. 20,000 advanced by the Colony towards construction of the line. 


Interest 
and debt 
charges. 


21. In 1930 the Palestine Railway paid a total of £P. 138,604 in 
interest and debt charges. Sinking Fund was only paid for half the year 
and amounted to £ P.14,403, but a charge for the full twelve months will 
appear in the accounts for future years. No Sinking Fund charges were 
paid before 1930 and no interest prior to 1929. 


Revenue 
and working 
expenditure. 


* 

I r * 

22. The following table gives a comparison of the receipts and 
working expenses of each Railway for 1930 and 1929. The working ex¬ 
penses include debt charges but not extraordinary expenditure from revenue. 
It is also pointed out that the 1930 revenue figures for the Palestine 
Railway include £P. 15,791 for the conveyance of stone and other traffic in 
connection with the construction of the new Harbour at Haifa as compared 
with only £P.820 in 1929. This revenue is derived from Government funds 
and is only of a temporary character. 




Receipts 

Working 

Expenses. 

Working 
Surplus or 
Deficit. 


£P. 

£P. 

£P. 

Palestine Railway 




1930 

385.724 

390,259 

4,532 

1929 

398.081 

372.049 

26,032 

Sinai Kantara-Rafa Railway 




1930 

> 39 , 4*2 

110,223 

29,189 

1929 

143.764 

1*6,775 

26,989 

Hijaz Railway 




1930 

116,405 

87,264 

29,141 

1929 

110,585 

96 , 37 * 

14,214 

Petah Tikvah Railway 




1930 

1,986 

• 

O 

00 

1,146 

1929 

2,7 >3 

840* 

(•fixed) 

1.873 


23. There was, exclusive of interest charges, an increase of £ P.3,808 
in ordinary working expenditure on the Palestine Railway in 1930 as com¬ 
pared with 1929 which was accounted for principally by the service of trains 
for the Haifa Harbour Works traffic. There was also an increase in 
Abstract "D—General charges'', due to the payment of additional pensions 
and gratuities. 

On the Kantara—Rafa and Hijaz Railways there was a decrease in 
working expenditure. 

I 1 


24. The working expenses are divided between the three Railways 
by direct allocation where possible and in other cases on the basis of 
engine, train and vehicle mileage, coal consumption, etc. It is not easy to 
suggest a better method but the present system is cumbersome and con¬ 
fusing. It makes it difficult to ascertain the position at any time and in 
my opinion does not always give a true picture of the situation or of the 
proper allocations against each Railway in accordance with the actual 
work done. 


25. A sum of £P. 15,057 was used for extraordinary expenditure from 
revenue on the Palestine Railway and £ P.6,809 on the Hejaz Railway. 


26. It will be seen that the year’s working resulted in a surplus of 
revenue over expenditure on the* Kantara—Rafa and Hijaz Railways but a 
deficit on the Palestine Railway. The increased surplus on the Kantara— 
Rafa Railway was due to a reduction in the working expenses, the receipts 
actually showing a decrease. 


On the Hijaz Railway 




w w 


decrease in goods receipts. The increased surplus is largely accoun 
one special large payment for rent covering several years’ arrears, 


but a 
for by 


The deficit on the Palestine Railway would be considerably increased 
if the new and temporary revenue from the Harbour Works traffic were 
deducted. v j 


Palestine, like most other countries, suffered from the world-wide 
financial and trade depression but the fall in revenue in 1930 was largely 
attributable to the heavy increase in customs duty on certain Palestine pro¬ 
ducts entering Egypt to which country they were formerly exported in con¬ 
siderable quantities. The principal commodities affected in this way were 
oranges (for consumption in Egypt but not for export to Europe via Egypt) 
melons, grapes, almonds, bananas, wine, soap and olive oil. 


Explanation 
of increase 
in ordinary 
working 
expenditure 


Extraordin¬ 
ary expend¬ 
iture from 
revenue. 

Financial 
results of 
the year's 
working. 



Sources of 
revenue. 


Decrease in 
first class 
passengers. 


Another reason for the decrease in Railway revenue is to be found in 
the increasing road competition. The Railway is taking such steps as it is 
able to reduce the effect of this serious competition and I have made 
representations to Government with a view to placing the competition on a 
more equitable footing. 

In comparing the results of 1930 with those of 1929 the possible 
effects of the disturbances in the latter year should be taken into considera¬ 
tion. 


27. Statistical statements Nos. 7, 33 and 48 show the revenue for the 
three Railways from the various sources and the following is a summary 
for the whole system compared with the previous year: 


PALESTINE RAILWAYS AND OPERATED LINES 

Revenue Statement 1930. 


1929 . 

£P. 


1930 . 

£P. 


Inc. 

£Pr 


Dec. 

~£PT 


Ordinary Passenger 

Traffic 

1 

1 

1 

1 

1st class 

17290 

16882 

— 

408 

2nd class 

29126 

29267 

141 

— 

3rd class 

126918 

*35251 

8333 

— 

Tourist Traffic. 





1 st class 

43649 

378*6 

— 

5833 

2nd class 

*7576 

17818 

242 

— 

3rd class 

4267 

3265 

— 

1002 

Season tickets. 





All Classes. 

821 

1104 

CO 

00 

fi 

— 

Baggage 

19351 

23497 

4*46 

— 

Mails. 

16577 

16580 

3 

— 

Other Traffic by 
Passenger Trains. 





9480 

5217 

— 

4263 

Merchandise and 





Live Stock. 

305589 

3<>9335 

3746 

— 

_ t _ 

590644 

596033 

16894 

11506 


Total Increase in Traffic Receipts 

1 


£P.5388. 


28. The decrease in revenue from first class passengers was undoubt¬ 
edly due principally to the greater use of motor cars. The first and 
second class return fares within Palestine, which had been reduced to a 
fare and a half on 1st March, 1930, were reduced to a fare and a quarter 
on 11th August, 1930. There was a subsequent increase in second class 
passengers but as regards the first class, although there was not really 
sufficient time within the year in which to expect a result from this further 
reduction, it is probable that the best we can hope for is to retain some of 
the traffic which we should otherwise lose. 


29. Although the bookings from Jerusalem Station decreased by Increase in 
31,916 in numbers and £P.7,o84 in revenue, the total receipts from third claas 

class passengers showed an increase of £P.8,333. Most of this was on the 
Palestine Railway and was due to a reduction of the price of third class 
return fares within Palestine to a single fare and a quarter as from 1st 


January, 1929. 


The following table of the numbers who travelled is of 


interest as showing the effect of this reduction in fares 



Of the large decrease in bookings at Jerusalem Station mentioned above 
about 20% was thought to be due to the organisation of the Purim fes¬ 
tivities at Tel Aviv on a much smaller scale than usual and the balance 
was accounted for by the very cheap rates offered by motor vehicles espec¬ 
ially those which have brought loads from Jaffa and, preferably to returning 
empty, take passengers at unduly low fares. A very good road runs 
practically parallel to the Railway between Jaffa and Jerusalem. 


30. The following table shows a comparison of the number of tourists 
in the four years ending with 1930: — 


Tourist 

traffic. 



The decrease in tourist passengers was principally due to the almost 
universally bad financial situation, and particularly in America. 



32. One of the reasons previousl> given as to why more people, 
especially wealthy people, did not come to Palestine and why those who 
came did not stay for longer periods was the lack of suitable hotel accom¬ 
modation. This reason no longer exists as two large and excellent hotels 
were opened at Jerusalem at the end of 193 ° another of the leading 

hotels, also in Jerusalem, was altered fully to meet modern requirements in 

the way of comfort 


Special 

tourist 

trains. 


Hotel 

accommo¬ 

dation. 


Summer 
traffic 
between 
Egypt and 
the Lebanon. 


Excursion 

traffic. 


33. A considerable proportion of the second and most of the third 
class tourists travelling by rail were passengers between Egypt and the 
Lebanon during the summer. Special through-booking arrangements, in¬ 
cluding reduced fares and a contract motor service between Haifa and 
Beirut, were in operation for this traffic. The number of passengers 
travelling in 1930 would have been larger but, owing to a hitch in the 
arrangements, the cheap fare facilities did not begin to operate until later 
than intended. The beginning of the season coincides with the beginning 
of the hot weather in Egypt, namely in May, and lasts until November. 
The passengers travel by the ordinary train service. 


In spite of the delay in introducing the arrangements there was an 
increase of passengers over the previous year as the following figures show:— 



34. The number of passengers carried at reduced fares in connection 
with the various and numerous religious festivities was 60,692 with a 
revenue of £P.2,676 as compared with 87,678 and £P.7,298 in the previous 
year. The decrease was almost entirely due to the smaller number travel¬ 
ling in connection with the Purim festivites which, as already stated, were 
organised on a smaller scale than in the previous year, and the Orthodox 
Easter ceremonies at Jerusalem. In the latter case it was considered un¬ 
desirable to give reduced fares from Egypt as in previous years owing to 
the lack of accommodation at the ceremonies. 


Pilgrim 

traffic. 


35. Before the war a very large number of pilgrims to Mecca and 
Medina travelled by the Hijaz Railway in Palestine and Trans-Jordan 
which was built mainly for this purpose but this traffic has now entirely 
ceased as the section of the line in Hijaz territory is out of use. 


The following are the particulars of pilgrims who used the Palestine 
Railway and Kantara—Rafa Railway (travelling via Egypt and Jeddah) in 
1929 and 1930:- 



In view of the large numbers from Syria, Iraq and Persia who 
make the pilgrimage these figures are disappointing. The explanation is 
that most of the pilgrims travel by Beirut and thence by sea. It is hoped 
that the Palestine Railways may obtain a larger share of the traffic in the 
future. 

36. An adequate service of passenger trains was maintained throughout 
the year. It was in fact found necessary to reduce the service in the 
interests of economy and owing unfortunately to the decline in passenger 
traffic. 


Passenger 
train service. 


37- Statistical statements Nos. 22, 39 and 60 are of interest as 
showing the passenger traffic at each station on the three Railways. 


Statements 
of passenger 
traffic from 
different 
stations. 


MERCHANDISE TRAFFIC. 

38. Statement No. 23 gives a list of the live stock and principal 
commodities carried and the tonnages handled. This statement applies to 
all three Railways and should be read in conjunction with Statements Nos. 
22, 39 and 60 which give the total tonnage dealt with at each station on 
the three Railways. 

39. Substantial increases will be observed in barley, cement, manure 
and oranges and decreases are to be found in groceries and provisions, 
flour, melons, petrol, and miscellaneous traffic. The heavy increase in stone 
traffic is entirely accounted for by the requirements for the Harbour 
construction at Haifa. 

40. The decreases in miscellaneous traffic and more particularly in 
groceries and provisions were no doubt due in part to the economic con¬ 
ditions prevailing but largely also to road competition for which this class 
of traffic is particularly suitable. 

The reduction in flour traffic was accounted for to a great extent by 
restrictions imposed on imported flour to protect local interests. Much of 
the traffic previously came from Egypt which incidentally gave a long haul. 

The reduction in melons was due to the increase in the Egyptian 
Customs duties to which reference has already been made, and to the 
existence for most of the season of an ‘octroi’ tax at Damascus where there 
is a considerable market for Palestine melons. The traffic is almost 
entirely water melons which are a staple article of diet among large sections 
of the population of Egypt, Palestine and Syria. 

The decrease in petrol was due to greater direct importation by sea 
to Palestine ports instead of via Egypt and rail to Palestine. 

The increase in orange traffic is satisfactory and it is hoped that a 
very large and increasing traffic will come to Haifa by rail, especially when 
the new Harbour is opened. 642 wagons were received in Haifa in 1930 
as compared with 349 in 1929. The rate of 10 mils (less than 2’/ad.) a 
case from any part of the orange growing area to Haifa, which was intro¬ 
duced to encourage the use of this port is, however, very low especially in 
view of the empty haulage involved. 

41. Until towards the end of the year all the oil traffic in bulk came 
from Egypt over the Kantara—Rafa Railway. One of the large oil com¬ 
panies then opened a storage j installation at Haifa (and has since been 
followed by the other companies) from where the oil, after being discharged 
from tank steamers, is distributed to different parts of Palestine. Although 
this has involved the Palestine Railway in expenditure on travelling tanks 
(the oil previously came from Egypt in the tanks of the Egyptian State 
Railways) and the traffic to Haifa itself is lost, the Palestine Railway will 
probably suffer little, if any, loss of revenue but the traffic is entirely lost 
to the Kantara—Rafa Railway. 


Principal 

commodities 

carried. 


Increases 

and 

decreases of 
traffic. 


Explan¬ 
ations of 
decreases. 


Oil traffic. 


Even in the short time during which the installations at Haifa were 
open in 1930 it will be observed from statistical statement No. 23 that 
although there was an increased tonnage throughout the year there was a 
reduction in ton-kilometres hauled of kerosene and fuel oil. 


42. The statements on the following pages (14 and 15) of traffic in 
wagon loads are of interest: — 

43. The decrease in live stock traffic in Palestine as shown by 
statement on page 14, was due to restrictions on the movement of cattle 
within Palestine throughout the year, consequent on outbreaks of animal 
disease. 


Statement 
of traffic in 
wagon loads. 

Live stock. 


L 


WAGON LOADINGS BY COMMODITIES, 
our Stone Traffic and Stations of the Hiia?. I 


Commodities 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


Cereals 

Barley 

Flour 

Hay 

Bananas 

Grapes 

Oranges 

Melons 

Cement 

Lime 

Sand 

Stones 

Miscellaneous ... 

Mixed (Smalls) 

Provisions 

Wine 

Soap 

Salt 

Petrol 

Charcoal 

Livestock 

Manure 

Vehicles 

Service 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 


• • • 



Number of trucks loaded 


Local 


Standard 

Gauge. 


1,986 

457 

703 

797 


1 

910 

1,641 

5,6*54 

141 

587 

1,587 

6,625 

12,697 


74 

31 

464 

923 

162 

1,137 

1,989 

106 

8,644 


105 cm. 
Gauge. 


2,189 
18 
5 



1 

13 

230 

1,142 

7 


861 

4,103 

687 


53 

70 

660 

16 

262 

61 

42 

160 


Foreign 


Standard 

Gauge. 


97 

1,039 

1,603 



1 

2 

6 

105 

44? 

174 

41 

484 

1 

91 


118 

42 


105 cm 
Gauge. 



49 

11 


1 

140 

262 


174 

221 

319 


84 

1 

544 


Total No. of 
trucks loaded 
during 1929. 



4,208 

487 

1,052 

1,202 

7 



1,963 

3,614 

7,018 

149 

1,901 


6,765 

17,468 

2,028 

115 




6 

2,218 

178 

1,463 


273 

8,922 


19 3 0 


Number of trucks loaded 


Local 


Standard 

Gauge. 


1,627 

646 

713 

842 

1 

18 

2,209 

1,576 

6,470 

132 

501 

1,345 
2,131 
13,564 

610 

107 


611 

599 

150 

962 

2,695 

214 

14,118 


105 cm 
Gauge. 


45 

370 

18 

28 

15 

152 

1,010 

8 

1,589 

1,480 

463 

4,169 

471 


107 


759 

14 

256 

84 

104 

149 


F o r e i g 



Standard 

Gauge. 



178 

14 



3 

3 

1,760 

1,052 


5 

105 

163 


603 


105 x cm 

Gauge. 


6 

9 

2 

16 


2 

163 


118 

ISO 


181 


Total No. of 
trucks loaded 
during 1930. 


2,346 


760 

1,228 



149 

3,976 

2,942 

7,573 

140 

2,090 

3,825 

2,617 

17,946 

1,364 

142 



1,665 

164 

1,224 

1,7/9 

390 

14,270 


TOTAL 


47,147 


14,151 


4,361 


2,008 


67,667 


61,767 


12,883 


4,007 


1,051 


69,708 


Local 

Foreign 


Between Stations of the Palestine Railways. 

To Stations on the Egyptian and Syrian Railways, 

































WAGON LOADINGS BY COMMODITIES 

* 

HIJAZ RAILWAY, TRANS-JORDAN 


Commodities • 

192 9 

19 3 0 

D ifference 

Grand Total 

. Number of trucks loaded 

• 

1 Dec. 

Inc. 


Local 

Foreign 

Total 

Trucks 

Trucks 

Animals — 

16 v * 

5 


5 

11 

% 

Cereals 

X 336 

738 

29 

767 

— 

431 

Hay 

I 

— 


— 

I 

— 

Mixed 

134 

73 

73 

146 

— 

12 

Materials 

4 

3 

• 

— 

3 

I 

— 

Provisions 

34 

14 

" 

14 

20 

— 

Petrol 

1 

— 

- — 

— 

I 

— 

Small Goods 

50 

4 i 

19 ~ 

60 

— 

IO 

Vehicles 

12 

32 

2 

34 

— 

22 

Service 

2 

10 

— 

10 

— 

8 

TOTAL 

590 

916 

123 

1,039 

34 

483 


Inc. 


449 


Claims. 


Goods train 
service. 

Road 

competition, 
changes of 
rates, etc. 


Rebates on 
freight on 
grain traffic. 



44 - Eighty claims for lost or damaged goods, etc., were settled 
partially or in full at a total cost of £^745. Of this amount £P-366 (net) 
was for claims resulting from one serious accident to a train. 


traffic 


45. An adequate service of goods trains was maintained and the 


46. The section where road competition is felt most seriously is 


between 


parallel 


This is particularly unfortunate as Jaffa 


is the natural port for Jerusalem. The following figures show the actual 


years which appears 


lore serious 


when the growth of Jerusalem is taken into account. Unfortunately, our 
competitors were assisted by the removal in 1928 of a Railway line from 
Jaffa port to the town station, and apart from the “door to door” and other 
well-known advantages of motor transport, the Railway is handicapped by 


the 


Jerusalem line. 


necessitated by the heavy gradients 


Jaffa Station outwards goods traffic. 


1930 


Tons 

16,928 


1929 


20,435 


1928 


24^47 


In an endeavour to meet road competition a railway collection and 


con- 


delivery service was introduced at Jerusalem and Jaffa in July and a 
siderable reduction of rates came into effect on nth September, 1930, but it 


expedients 


success. 


It is possible that the use of containers might have good results but 
they would necessitate an initial outlay for which funds are not available 
and I am afraid there is little hope of an improvement in the position 
until there is a closer control and regulation of the road services as regards 
speed, loads, charges, numbers of vehicles in use, time-tables, etc. 

In September the Egyptian State Railways introduced a revised tariff 
which resulted in an increase in the through rates on the principal com¬ 
modities between Egypt and Palestine with a consequently adverse effect 
on our revenue. 

A reduction in June in the ‘through* rates for small goods between 
Palestine and Damascus to meet road competition was later neutralised by 
the fluctuation in Syrian currency. 


47. In order to stimulate the movement of grain traffic rebates on 
freight were offered op! large quantities and. although the movement of this 
traffic was assisted by the restrictions on imported wheat, it is considered 
that the rebates also contributed largely to the following satisfactory results: 


August - 

- December. 



1929 

* 930 . 


tons. 

tons. 

From Trans Jordan 

2 , 59 <> 

7,232 

From the Gaza area 

521 

*. 45 ? 


3 .HI 

8,682 







Consignments from the Emek to which the rebates also applied totalled 
9080 tons in 1930 against 9309 tons in 1929 but the position was affected 
by the fact that in 1930 the crops were partially destroyed by a plague of 
field mice. 

48. The large and increasing quantities of wood imported for the Reduced 


manufacture of orange boxes had hitherto been shipped to and distributed 
from Jaffa. A reduction in the rail rates in July 1930 enabled the traffic 
to be discharged at and railed from Haifa and resulted in a new traffic 


to be discharged at and railed from Haifa and resulted in a new traffic 
of 561 tons with revenue of £P.300 in 1930 and there is every indication 
of a considerable increase in this traffic. 


rates on 
orange box 
wood. 


49. Careful consideration is constantly being given to the possibilities 
of reductions in rates, within reason and when justified by the usual 
principles, to meet competition and increase our revenue but with the 
increasing intensity of the competition, frequently on entirely uneconomic 
lines, and the prevailing economic depression, the immediate outlook is not 
very hopeful. 


Policy of 
reduction 
in rates. 


50. The early issue of a new goods classification and tariff is of New tariff, 
urgent importance; in fact no proper tariff has yet existed. The prepar¬ 
ation of a new tariff entails much care and close application. It is work to 
which an experienced Traffic Officer and the necessary staff usually devote 
their whole time but we cannot afford to second an officer entirely for this 
work and a new book is being prepared in such time as can be spared 
from the ordinary work. Good progress is now being made. 


51. The following is a statement of the time-keeping of passenger Time- 


including ‘mixed’) trains: 


Special Passenger 
and tourist 
Trains. 


Ordinary 
Main Line 
Trains. 


Branch Line 
Trains. 


keeping of 
passenger 
trains. 


1930 


1929 


1930 


1929 


1930 


1929 


Number run 


176 


237 


6,6 5 o 6,360 7,747 7,473 


Number arriving 


on time 


127 


*5i 


3 . 8*0 3,531 


5. *99 5,057 


°/o of number run 

arriving on time 


72.1 


b3.7 


57-3 


55-5 


69.8 


67.7 


Average Minutes 


late per train 


6.6 5.6 7.1 8.0 5.0 5.0 

4 


52. The time-keeping cannot be regarded as satisfactory. The delays 
were principally due to the excessively large number of engine failures of 
which there were 137, or 1 per 16,804 engine kilometres, during the year 
against 67, or 1 per 34,045 engine kilometres during 1929. 


Unsatisfact¬ 
ory time¬ 
keeping due 
to excessive 
number of 
engine 
failures. 


53. The failures were due mainly to three causes 

(a) shortage of funds for maintenance, 

(b) inadequate workshop facilities, 

(c) bad water. 


Reasons for 
engine 
failures and 
unsatisfact¬ 
ory con. 
dition of Lo¬ 
comotives. 


With regard to (a); as the engines taken over from the Army or 

otherwise acquired after the war become older they naturally require more 
attention and maintenance but in recent years it has not been possible to 
provide the necessary increase in funds for labour and material. 

It is hoped that the disadvantages referred to in (b) will be overcome 

to a great extent by the new workshops now in course of construction 

at Haifa. 

The principal cause of the frequent failures is that referred to in (c); 
namely the unusually deleterious effect upon locomotives of the only water 
available at Haifa. 

This cause will remain until a supply of more suitable water is 

available and it is hoped that we shall in time benefit in this respect from a 
project now under consideration for a water supply for the town of Haifa 

The position is particularly unsatisfactory because so far as numbers 
are concerned we are overstocked with engines for both gauges — the 
result of the conditions under which the Railways were taken over by the 
Civil Government after the war. 

• The inability to keep pace properly with maintenance results in engines 
being kept in traffic for unduly long periods between overhauls which, of 
course, aggravates the position and increases the numbers of failures and 
the difficulties of maintenance. 

It will also be appreciated that apart from the difficulties of operation 
and the general appearance of inefficiency, there is considerable wasteful 
expenditure in coal, oil, etc., used in engines going to relieve locomotives 
which have failed. 


Train and 
engine 
kilometres 
run during 
the year. 


Accidents. 


54. The train and engine kilometres run 
standard gauge railway in Palestine as compared 
statistical statement No. 24. 

The increase on the Rafa — Haifa section 


during the year on the 
with 1929 are shown in 


The increase on the Rafa — Haifa section was entirely due to the 
stone trains from the quarries at Athlit (Kilo 18.500) for the Harbour 
works at Haifa. 1,361 of these loaded trains were run during the year 
with, of course, the same number of empty trains. 

The reduction on the Jerusalem—Jaffa line is due to the decrease in 
passenger and goods traffic as the result of road competition. 

Statistical statement No. 40 gives the figures for the Kantara — Rafa 
Railway. The reduction was principally due to the decrease in the move¬ 
ment of melons and citrus fruit, etc., as the result of the increased Egyptian 
Customs duties to which reference has already been made. 

The figures for the Hijaz Railway appear in statistical statement 


No. 61. 


On the Afule—Nablus—Tull 
;k was reduced to two trains 


service of x trains 


There was a decrease in mixed trains between Haifa and Samakh. 

On the Amman—Ma’an section it was found that requirements would 
be met by one mixed strain a week and this service was introduced on the 
9th January in place of the bi-weekly service previously in operation. 

/ - 

55. The following is a summary of accidents during 1930 and 1929:- 

1929 1930- 


Accidents to persons 
Accidents to persons 


fatal 

non-fatal 


*5 


1929:- 

I93Q- 

*3 

*5 


Breakaways 

Collisions with road vehicles at level 

crossings on main line 
Derailments on main line: 

passenger trains 
mixed trains 
goods trains 


20 


• * • 



The most serious accident occurred on 17th June, 1930, and. was of an 
unusual nature. A goods train was unable to negotiate the grade approach¬ 
ing Jerusalem Station and the whole train, including the engine, ran 
away backwards and having attained considerable speed, was derailed in 
sections at various points. Part of the runaway train entered the rear sec¬ 
tion of the line which fortunately was not occupied. Ihere was no loss of 
life, but the damage to stock was considerable. The claims, amounting in 
the aggregate to £P.366 (net) for loss of traffic included the contents of a 
30 ton Egyptian State Railway tank wagon of kerosene, with considerable 
damage to the wagon, but the losses and claims would have been much 
heavier had it not been for the fact that the load of the train consisted 
mainly of cement and coal. 


Although it is impracticable definitely to prevent a recurrence, meas¬ 
ures are being taken by the provision of trap points, etc., to mitigate the 
possible effects of such an accident in the future. 


56. The danger of accidents at unprotected level crossings is becom- Accidents 


ing increasingly serious with the greater number of crossings and the in¬ 
crease of motor vehicles. At many crossings there is only a short view 
between road and railway and there is considerable lack of care on the 
part of many road vehicle drivers. As the orange groves and other cul¬ 
tivation extends along the Railway it is necessary to provide “occupation’’ 
crossings which have a tendency to become main crossings and the position 
is not improved by the practice of planting right up to the Railway boun¬ 
dary, thus obscuring the view. 

I have represented and made recommendations on the position to 

Government. 


at level 
crossings. 


57. Five colliers bringing approximately 27,093 tons (metric) of 
Welsh coal arrived during the year. With the exception of one shipment 
the quality was better than in the previous year. 


Statistical statement No. 


19 gives the coal consumption for the 
standard gauge railway (15.30 kilos, per engine kilo) and statement No. 59 
for the Hijaz line (14.11 kilos, per engine kilo). The slight increase 
compared with the previous year was due to the use of some coal of in¬ 
ferior quality received in 1929. 


Coal supply 
and con¬ 
sumption. 


58- 


statements referred to in the previous paragraph 


per 


per 100 engine 


The oil consumption appeared to me high compared with other 


Railways but the technical officers attribute this 
boxes on certain of our engines and tenders 


desert 


through sand storms. / 

The question has received and will continue to receive careful con¬ 
sideration. As the result of recent tests following continual complaints by 
drivers it has been necessary, as the figures show, to increase the issue on 
the 105 c.m. gauge line and the allowance now authorised is the same as 
on the Syrian section of the 105 c.m. line where the bonus system to en- 

I 

courage economy is in force. 


Oil con- 


IOO engine kilos on the standard sum pti«n 


Mechanical Branch 


59. The fon 


of organisation known as the “Transportation System” 

1 the activities of the 


is in use on the Palestine Railways. Under this system 
Chief Mechanical Engineer are confined to the construction and 
ance of rolling stock and locomotives in the main workshops; the control 


ainten- 


Division of 
respon¬ 
sibility for 
locomotives 
between the 
Operating 
and 

Mechanical 

Branches. 



of engines (when outside the shops) and their crews and the Running 
Sheds at which minor repairs are carried out, being under the Superinten¬ 
dent of the Line who has Officers with technical mechanical knowledge 
to supervise the technical work and advise him on technical matters. 


For this reason I have referred to such matters as engine failures, 
coal and oil consumption, etc., in the section of the report dealing with 
traffic operation, and the report on the mechanical section is confined to 
the work and position in the locomotive and carriage and wagon shops. 


No new 
locomotives 
received 
during the 
Y ear. 


6o. No new locomotives were received during the year. As already 
indicated we have a more than ample stock of engines for our present 
needs although the condition of many of them is unsatisfactory. 


Shops at 
Haifa and 
Kantara. 


61. This report refers to work not only at Haifa but also at Kantara 
where shops, built in the war, are still in use. 


Repairs to 
locomotives. 


62. The number of locomotives repaired in the shops in 1930 and 


the preceding year was as follows:- 


Year 

STANDARD 

GAUGE. 

105 c.m. 

GAUGE. 

light 

general 

light 

general 

1930 

34 

35 

15 

6 

1929 

16 

28 

11 

4 


Experiment 
in oil 

burning in 
locomotives. 


63. Experiments in oil burning were carried out with one of our 
locomotives by one of the leading oil companies at their request and ex¬ 
pense but the results did not indicate sufficient prospect of economy to 
justify us in adopting this method at present and in any case it was not 
thought that the time was opportune for doing so. 



Repairs to 

coaching 

stock. 


repairs, etc., to coaches were carried 


year. Figures for the previous two years 


Year 


PALESTINE RAILWAYS. 


HIJAZ RAILWAY. 



I05 c. 


GAUGE. 


light 


heavy. 



One first-class coach and one combined brake postal and luggage van 
were built for the Hijaz Railway. 



65. I give below a list of goods vehicles repaired in 1930 and the 
previous two years:— 



PALESTINE 

RAILWAYS. 

HIJAZ 

RAILWAY. 

Year 

4*8 »/a” 
light 

GAUGE 

heavy 

105 c.m. GAUGE 
light heavy. 

1930 

274 

IO49 

209 

*03 

1929 

282 

67X 

288 

243 

1928 

3*7 

566 

266 

228 


66. The stock of covered wagons consists of wood and steel vehicles. 
The ventilation of the latter was not suitable for the orange traffic and 
improvements were made during the year to 246 wagons. 


Even so, the orange exporters are not altogether satisfied with the 
ventilation of these vehicles. Any further alterations would be expensive 
and in view of the short time the oranges are in the wagons and the fact 
that the fruit is transported for the most part in cold or cool weather, it 
seems more than doubtful if additional outlay is justified. On the other 
hand the complaint as to ventilation makes it difficult to insist upon the 
loading of wagons to their full capacity as this w'ould obstruct the ventila¬ 
tion already existing. Experiments are being made and expert advice is 
being obtained on this point. 

The question of improved ventilation will be kept in mind when new 
stock is to be obtained. 

67. Two hundred and twenty-five 12 ton standard gauge open wagons 
(surplus to present requirements) were converted and the capacity increased 
to 14 tons for the use of the Harbour Works Department in the convey¬ 
ance of stone traffic. This made a total of 375 wagons loaned since the 
work began and until the end of 1930. 

68. In addition to the above, fifty old wagons were dismantled and 
the wheels sold to the Harbour Works Department for making tip 
wagons. 

f 

69. The following obsolete locomotives and rolling stock were dis¬ 
posed of by sale:— * 

7 locomotives of the Hijaz 105 c.m. gauge Railway 

30 wagon frames do 

1 locomotive of the old me^re gauge Jaffa-Jerusalem line. 

7 derelict coaches do 

23 derelict wagons do 

70. Both electric and oxy-acetylene welding were more extensively 
used and are beihg applied with success to every class of work in which 
they can economically supersede forging and rivetting methods. 

Very satisfactory results were again achieved by the extensive use of 
oxy-acetylene welding in repairs to copper fire boxes. 

71. The existing two-operator electric welding set proved inadequate 
for requirements and a second-hand “Quasi-Arc” single-operator set was 
acquired. The work performed with this plant has already justified its 
purchase. 


Repairs to 
goods stock. 


Ventilation 
of steel 
wagons. 


Wagons 
loaned to 
the Harbour 
Works De¬ 
partment 


Wagon 
parts sold 
to the 
Harbour 
Works De¬ 
partment. 

Sale of 

obsolete 

stock. 


Welding. 


Additional 

welding 

plant. 





22 


Foundries. 


Electric 

power. 


New work 
shops at 
Haifa. 


•j2. The foundries at Haifa and Kantara were kept fully occupied 
during the year and produced 12 tons of iron castings for the Haifa Har¬ 
bour Works in addition to Railway requirements of which a list compared 

with previous years is given below 



onths during which time great difficulty 
orkshons voine\ The oower at Kantara is 


'as stopped for about two 
;perienced in keeping the 
by a semi-Diesel (lieavy 


Oil) D 

village. 


generator 


also provides light for the station, yards and 


74 


already referred to the construction 
Considerable advantages are anticip 


shops now in 
1 the improved 


facilities to be afforded by these shops although, of course, the extent of 
these advantages will depend very much upon the adequacy of the funds 

which will be available. . 


Closing of 

Kantara 

shop 9 . 


Chief 

Mechanical 
Engineer’s 
certificate 
as to main¬ 
tenance of 
locomotives 
and rolling 
stock. 


When 


centralization 


prove: 


75 


to the 


Engineer gave the following certificate 
s and rolling stock, etc., during the year 


certify that the repairs to locomotives, carriages and wagons required 
service have been satisfactorily effected and that the machinery, 
nd plant has been maintained in as good order as the available 


itted. 


ft 


This certificate refers only to such locomotives as it was possible to 
take into shops but repairs to a number of engines were delayed owing to 
lack of funds and facilities and these engines were consequently out of use 
or in traffic in an unsatisfactory state. 


Track 

mileage 


ENGINEERING (WAY & WORKS) BRANCH. 


/ 


76. 


distances shown in paragraph 3 of this report 


track 


length of all track 


compared 


Standard 


ain lines 


gange 1 
Standard gauge branch lines 

gauge sidings 

main lines 


Standard 


105 c. 
105 c.: 
105 c.: 


gauge t 
gauge branch lines 
gauge sidings 


1929 

Kilometres 

19S0 

Kilometres. 

512.501 

512.501 

16.134 

16.353 

96.712 

99.290 

410.851 

410.851 

i * 5-977 

115-977 

42.068 

45.882 

1,194.243 

1,200.854 



The difference is accounted for i 
construction of new sidings as follows: 


II 


ainly by extension of sidings and 



Description. 


Rehovot (Orange packing house sidings) 
Beer Yaaqov Extension of dead end 
Kfaf Samir crossing station for Harbour 

stone traffic 

Atlit—Extension of exchange sidings 


>r Harbour stone traffic 
feeder. Haifa extension 


Vacuu 


Oil Company’s 
Haifa Oil Zone 


sidings in 


• • • 


Palestine Electric Corporation sidings 

at Jisr el Majami... 

Sidings to Lord Melchett’s Estates, 

Haifa ... 

Karmel, Harbour Department’s Ex¬ 
change Sidings 

Wadi Rushmia Extension... 

New Railway Workshops sidings at 

Kishon site 

Karmel Temporary Siding for loading 

up steel work for new Railway 
Workshops 

Mantacheff Oil Company’s Sidings 


Haifa Oil Zone 


• • 


Totals 


Total 


Standard 
Gauge. 

Metres. 


44 

22 


586 


66 


• • • 


* 3 ! 


• • • 


420 


• • • 


624 


135 


2,028 

lineal 


Dual 
Gauge. 


Metres. 



'79 


76 



• • 


634 


70 


1,184 

lineal 

metres 


105 c. 
Gauge. 

Metres. 


132 


93 


380 


1,890 


*35 


2,630 

lineal 



5842 lineal metres. 


Note i. In connection with the above table it is pointed out that 


in the kilometrage of 
gauge runs into 105 c. 
the standard gauge. 


and 


5 been 
where 


105 c.m. gauge 
lucre it has been included in the kilometrage 


Note 2. By dual gauge track is meant a track of three rails on 
standard gauge sleepers to enable the use (separately) of the rolling stock 
of either gauge. 


77- 

year. 


Only 


iuch importance were undertaken 


these 


near the Kishon river 

at Kilo 3.500 on the Hiiaz Railwav between Haifa and Acre. It is a 


important work, which has repeatedly been 


postponed since 1923 (when 
been bemin. t 


material arrived) 


at last have 


tory 


contract was awarded to a local 

lade. The work is un 


contractors 


supervision of a Railway 


Resident Engineer. The site chosen for the new shops involves the con¬ 
version of the narrow gauge into a dual gauge between Haifa and the 
shops and the strengthening of the bridge over the river Kishon. This 
work is in hand. 


New Works 

(locomotive 

Workshops). 


Siding at 78. With the opening by the principal oil companies of bulk storage 

the new oil installations in a special oil area at Haifa it was necessary to provide rail 
area a ai a. accesg ^jjj s area involving 744 metres of dual gauge track and, in addi¬ 
tion, private sidings to the properties of three companies. 


New block 

signal 

cabins. 


79. A work of less importance as regards cost was the opening of 
new block signal cabins with two staff instruments in each at the follow¬ 
ing places:— 


(i) The new Workshops Sidings at Kilo 3.164 on the Haifa—Acre 
line of the Hijaz Railway. 

(ii) The reception sidings at Karmel of the Haifa Harbour Works 
Department. 

(iii) The reception sidings at Athlit of the Haifa Harbour Works 
Department Quarry. 

(iv) At Kfar Samir where a crossing station was opened to facilitate 
the handling of stone traffic from Athlit Quarry. 


PALESTINE AND KANTARA — RAFA RAILWAYS. 


Permanent 
way (des¬ 
cription of 
rails). 


80. The Palestine and Kantara—Rafa Railways are laid for the most 
part with 75 lb. rails (75 lbs. to the yard), 36 ft. in length and with 
14 sleepers to the rail. Some sections were originally laid with shorter 
rails of lighter section but these are being eliminated as necessity and 
opportunity arises and in a short time the track throughout the system will 
have been standardised. 


Maximum 
axle load. 


81. The maximum axle load is seventeen tons which is heavy for 
the weight of rail used and causes, especially in sandy sections, excessive 
wear and tear and displacement. 


Sleepers. 82. Wooden sleepers are employed which, owing to lack of funds, 

are not treated with any preservative. They are obtained principally from 
Anatolia and although they have the virtue of cheapness (the price through¬ 
out the year was between 235 and 275 mils each) they are not of the first 
quality and have a life of only about eight years. They are, therefore, in 
the long run very expensive in replacement and maintenance and it is un¬ 
fortunate that funds do not permit the purchase and laying under suitable 
conditions of steel sleepers which, although roughly three times the price, 
have five times the life. ' 

Financial stringency prevented the replacement of many sleepers which 
should not have remained in the track and the position in this respect, 
which I have represented, is far from satisfactory and in fact gives cause 
for uneasiness. 

Termites are found in some parts of Sinai but fortunately not of such 
a destructive species as those in India and elsewhere. 2300 sleepers which 
had been attacked by these insects were removed from the track and burnt 
and the formation was dug up and treated with oil. The white ants have 
sa far not re-appeared at these places. 


Ballasting 

and 

drainage. 


83. Ballasting and drainage was proceeded with as far as funds 
allowed. Greater expenditure on this work would be a real economy as the 
absence or insufficiency of ballast and drainage contributes to the rapid 
deterioration of the sleepers. 


v =4 


Bridges and 
culverts. 


84. Most of the bridges and culverts were constructed hastily and 
not infrequently of inferior material in the War. They have insufficient 


r 


- 25 - 

spread of foundation and little or no reinforcement and in consequence 
they suffer excessively from heavy rain-fall and vibration under traffic. 
There have been many cases of cracking and shattering of abutments, wing 
walls and piers. 

In the absence of sufficient funds for permanent repairs, five of the 
worst cases were dealt with temporarily by the insertion of wooden trestles 
to give additional support. More complete repairs and replacements were, 
however, carried out at the following points: — 

At kilo 134.022 a bridge consisting of two 20 foot spans was rebuilt 
as one of two 22 and one 20 foot spans, on ferro concrete abutments 
and piers. 

At kilo 105.528 the spans of a bridge consisting of three 35 foot 
steel spans was reconstructed. 

At kilo 72.542 a defective arch of a bridge of three 5 metre arches 
was repaired. 

At kilos. 3.430, 3.948, 5.296 and 6.709, 8.300, 10.930 and 17.890 on 
the Jaffa-Jerusalem line old masonry water ways which had been built by 
the original . con cession naires in 1892 and which had deteriorated under the 
additional wear and tear imposed by standard gauge traffic, were replaced 
by reinforced concrete spans. 

At kilo 189.900 and kilo 189.965 on the main line defective pipe cul¬ 
verts were replaced by new 85-centimetre diameter pipes. 

Seven new concrete pipe culverts of 85 centimetre diametre were in¬ 
serted at points where their presence was deemed to be necessary as the 
result of observation made when washouts occurred early in the year. 

All the bridge works, including some of considerable magnitude, were 
carried out under traffic without any delay to trains. 


85. No new buildings were constructed during the year and it was, Buildings, 
in fact, not possible with the funds available adequately to maintain existing 
buildings. It is true that many of these are old timber structures left over 
from the War and which are not worth much expense in repairs. They 
will have to be replaced shortly but in the meantime it is unfortunate that 
they cannot be kept in a more habitable condition than at present 


86. Close attention was paid to the inspection of areas suspected of 
being breeding places for mosquitoes, and mosquito-proof # netting was prov¬ 
ided in the station offices and quarters at some of the worst places. 


Anti- 

Malarial 

Work. 


87. The water supply and efficient sanitation was in some cases 
maintained only with difficulty with the funds available, especially on the 
Kantara—Rafa section, and many important repairs and improvements wait 
the necessary financial provision. 


W ater 
supply and 
sanitation. 


88. The fresh water supply for the population and for the Railway Syphon at 
requirements of Kantara East is obtained from the sweet water canal by Kantara 
syphon under the Suez Canal. In May 1930 the one remaining Railway 
syphon failed thrdugh corrosion. Fortunately it was possible to continue 
the supply by the use of the syphon of the Suez Canal Company but this 
syphon is also in a precarious condition and it is a matter for satisfaction 
that at the time of writing this report new syphons are being installed. 


89. In January, 1930, washouts occurred at the following points and Washouts, 
the line was flooded in other places as the result of abnotmally heavy etc 
rains, five inches falling during one night 




Kilos 30.650 and 36.330 on the Jaf f a-J erusalem line 

and 

Kilos 106-107, 125.200-126.900 and 133-135 on the Main line. 

Two falls of rock also occurred on the Jerusalem line. 

Repair work was carried out as quickly as possible but it was 
necessary to tranship passengers and mails at Yibna (Kilo 124.822 main 
line) for three days until the flood had abated and the line was again safe 
for traffic. 

At all places where flooding and washouts occurred steps were taken 
during the remainder of the year to consolidate banks and improve the 
drainage with a view to obviating a recurrence of these incidents. 


HIJAZ RAILWAY. 

90. The Hijaz Railway in Palestine consists of: 

203.509 kilometres of main line 
37.807 kilometres of sidings. 

Total: 241.316 

and in Trans-Jordan of:- 

323.319 kilometres of main line 
8.075 kilometres of sidings. 

Total: 331.394 


Permanent 9 *. The rails are of Belgian manufacture of 45 lb. section and steel 

way. sleepers are used with the result that the ease and economy of maintenance, 

even in those sections which were laid 30 years ago, is in striking con¬ 
trast to that of the Palestine and Kantara—Rafa Railways. It is altogether 
a well-built line and with better ballasting and drainage and being in a 
drier atmosphere there is less corrosion of material than on the other 
Railways. Improved ballasting is, however, required on the section of the 
line in Palestine but owing to lack of funds it was not possible to do 
much in this direction in 1930. ^ 1 


Maximum 92. The maximum axle load is ten tons, 

axel load. 

Bridges. 93. On the sections in Palestine the general condition of the bridges 

was good but owing to the heavy rain-fall in Trans-Jordan in past seasons 

the floors of many of the masonry bridges had become undermined and 

broken or completely disintegrated and the wing walls had been damaged. 

Concrete floors were constructed during the year at 3 1 bridges and the wing 

walls of six repaired. 

/ 

There are 867 bridges and culverts between Nassib and Ma'an and 
except for the necessity for minor patching and the replacement of damaged 
and cracked floors and wing walls their general condition is good. 


Theft of rails 
in Trans¬ 
jordan. 


94. Wholesale thefts of rails continued on the disused portion of the 
Trans-Jordan section south of Ma’an. At the beginning of 1930, 402 rails 
were missing and this number had increased to 597 by the end of the year. 
Representations have been made in the proper quarter but it has apparently 
been difficult to take action in the absence of suitable legislation which, it 
is understood, is likely to be enacted shortly. The position is made more 
difficult by the fact that in the past old rails were sold officially in Trans¬ 
jordan so that it is now not easy to distinguish between bought and 
stolen rails. 





95 - An exceptionally heavy rain-fall on November 25th caused the Washouts, 
line to be flooded and the embankment damaged near Amman in Trans¬ 
jordan but the damage was quickly repaired with a delay of only three 
hours to a train. 


ALL RAILWAYS. 


96. The train signalling system used is the Railway Signal Company’s Signalling. 
Webb and Thompson miniature indicating type staff instrument connected 

by 689 kilometres of single line wire. 

97. The train control system is the Western Electric 60 A. C. Train Train traffic 
Control connected to all stations from the Headquarters control office in contro1 
Haifa, by 1342 kilometres of line wire (metallic circuit). 


98. The following statement shows the number of failures in electric Failures, 
staff instruments and train control circuit during the year compared with 1929: — 


Electric Staff Instruments. 

Year. No. Failures Failures Line Wire. No. 

per in¬ 
strument ’ 1 


Train Control Circuit 


Failures Failures Line 

per ins- Wire, 
trument. 


1930 104 


165 


1.59 1 Failure 

P«- 15.3 

kilos, per 
year. 


60 Out- 
Station 
sets, 4 
Head 
quarter 


107 


1.67 1 Failure 

per 11.7 
kilos, per 
year. 


1929 104 


181 


i -74 


1 Failure 
per 16.2 
kilos, per 
year. 


60 Out- 
Station 


Head¬ 

quarter 

sets. 


123 


1.92 1 Failure 

per 11.9 
kilos per 
year. 


99 


number of men per kilometre 


permanent 


Standard gauge. 


Haifa - 
Jaffa — 
Kantara 


Rafa ... 
Jerusalem 
— Rafa 


Men per kilometre, 

... 1.24 

... 1.12 

... 1.36 


Staff employ 
ed on the 
permanent 
way. 


— ^ v k ^ 

Note: The greater number of men on the Kantara 


Rafa section 


(Sinai Desert) is due to the almost constant work of keeping the sand clear 
of the track. 


Hijaz Railway (105 c.m.) 


In Palestine 
In Trans-Jordan 


• • • 


• • • 


• • • 


Men per kilometre. 

... 0.88 

... 0.26 


100. A satisfactory improvement in the efficiency of the permanent Improved 


way staff is reported and is no doubt due to the training and technical 
instruction imparted to ganger! and supervising staff by means of courses 
followed by examinations.:';. 


improved 
efficiency 
of the 
permanent 
way staff. 




26 


Tree 

planting. 


Ioi. Some 60,000 young trees, grown in the nursery at Lydda, were 
planted out at stations and along the line and should assist towards the 
improved appearance of the stations and generally of this almost treeless 
country. 


Chief 

Engineer’s 

certificate 

of condition 

of track, 

bridges, 

buildings, 

etc. 


102. The Chief Engineer gave the following certificate as to the 
aintenance of the track, bridges, building, etc: 


certify that the tracks and bridges under my charge have been 
ed safe for traffic and in as fair condition as the funds available 
purpose allowed, that permanent buildings and other permanent 


structures have been adequately maintained througl 
temporary buildings and structures have been deall 
and when repair could be economically undertaken 


itted 


Effect of 
shortage of 
funds on 
maintenance, 
improve¬ 
ments, etc. 


103. It will be seen that the Chief Engineer (Ways and Works) has 
only been able to give a qualified certificate. I have also qualified that of 
the Chief Mechanical Engineer. I have made several references to the 
inadequate financial provision for maintenance, etc., and think it is 
advisable to repeat and emphasise in this report the representations which 
I have frequently made as to the effect of this shortage of funds. 

104. As I have already indicated, the Railways, especially the Pales¬ 
tine and Kantara—Rafa sections, have never been up to proper standard 
for an open lines system. Further, much of the stock, material and equip¬ 
ment is old and has been subjected to the hard usage of war conditions. 
The buildings in many instances are erf a temporary character and have 
already been made to outlast their intended and proper life. It will be 
apparent, therefore, that especially in the 

ore expenditure is required at the present time on 

than would normally be the case. Unfortunately, 


considerably r 
ance and renewal 


absence of a Renewals Fund, 

mainten- 


arrears 


the last few years have not only been 
aintenance but have not even allowed 

that 


insufficient to make up 
the Railway to keep pace with current requirements. The result is 

depreciation continues with cumulative effect and will ultimately have 

checked and made good at very heavy cost 


STORES BRANCH. 


Receiving 
and clearing 
agency for 
all Govern¬ 
ment De¬ 
partments. 

Receipts for 
Railway Re¬ 
quirements. 


105. Apart from the ordinary Railway work, the Stores Branch 


perfon 


Departments of Government 


106. The vaUie of stores received from all sources amount to 
£P. 130,285, the figure for the previous year being £P. 129,049 details for 

beinr as under. In both cases coal to the value shown below 


comparison 


Traffic Branch 


(a) General material 

(b) Material for extraordinary 

(c) Coal from United Kingdo 


from United Kingdom for normal use 


• • • 


1930 

tons 

*31,213 


1929 

tons. 

35.656 

3,999 tons for the Haifa Harbour Works Department. 


1930. 

1929. 

£P. 

£P. 

39.350 

24.089 

1,625 

7,340 

5 , »37 2 

60,439 




(d) General material purchased locally 

(e) Timber and sleepers purchased locally 
Articles manufactured in Railway Works and 


• • • 


(f) 


returned to stores 


(g) Stationery' from United Kingdom 

(h) Stationery purchased locally including printing 


8,825 

9»°93 

22,561 

21,603 

2,518 

2,046 

1,690 

1,601 

2,074 

2,820 


107. Stores issued during the year amounted to £P. 128,690 as com- Issue to 
pared with £P. 149,207 for the preceding year. Details of distribution are BnmchL. 
as follows 


BRANCH 

STATIONERY 

STORES. 

1930 

1929 

1930 

1929 


£P. 

£P. 

£P. 

£P. 

• 

Locomotive 

360 

367 

24.553 

35.757 

Engineering 

545 

538 

34.791 

32.720 

Traffic 

1,817 

2.546 

54.320 

71,067 

Accounts 

881 

1.394 

185 

456 

Management 

125 

177 

46 

20 

Stores 

220 

140 

48 

48 

Miscellaneous 

2 

9 

10,797 

3.968 


108. The value of the Stores Suspense Account at December, 1930, Stores 
was £P.84,634 as compared with £P.83.038 for the year 1929. account* 


109. Materials damaged by breakage and losses caused by leakage of Breakages 

and losses. 

containers to the value of £P. 41 were written off charee. 


xxo. 235 tons of scrap metal and 192 empty barrels 


were sold and 


Sale of scrap 
metal and 
empty 
barrels, etc. 


xii. Of Stores and material purchased locally the following items Local 
formed the main part:— . purchases 


Cement 

Oxygen and Acetylene 
Asphalt 
Ballast 
Baskets 
Roofing Tiles 



Benzine 

Lubricating Pads 


/ 


£P.i,277 
822 

3i9 
• 845 

59i 
9 i 

. 1,760 
277 
181 


112. 


material received and handled, 
being as under 


General Stores 

General Stores for Government Departments 


5,699 tons 
3,078 tons 


Weight of 
material 
received and 
handled on 
Railway 
account. 













GENERAL. 


Staff. 


Late Mr. 

J.A.Hawkes, 
Stores Super¬ 
intendent. 


113. Government and the Railway suffered a severe loss by the death 


on 30th June, 1930 after a long illness, of Mr. J. A. Hawkes, Stores Super¬ 
intendent 


Mr. Hawkes was ill when I arrived and my own acquaintance with 
him was confined to visits in hospital but I know that he was an un¬ 
usually efficient officer who, by reason also of his attractive personality, is 
much missed. Mr. Hawkes had 22 years Colonial Service having been on 
the Nigerian Railways before his transfer to Palestine in 1920. 


Staff 

employed. 


114. Statistical statement No. 20 gives the numbers of staff employed 
in each Branch and on the whole Railway at the end of 1930 as compared 
with 1929. 


Nationalities 
of staff. 


. 115. It is of interest that the Railway is in the probably unique 
position of having a staff in which some 31 nationalities are represented 
and it is noteworthy that they work together extraordinarily well. 


Service and 
recruitment 
of staff. 


I 16. 


service with the Palestine Government of most of the staff 


dates from 1920 when the Railways were taken over from the Army. Many 
of them 


regime, 


had served previously on the Hijaz Railway under the Turkish 
others on the 


Jaffa-Jerusalem line owned before the war by a 
private French Company and others were recruited from Egypt and elsewhere 
A number of the staff served on the Military Railways during the war and 
the occupation. 


Pensionable 
cadre and 
Provident 
Fund. 


117. No permanent or pensionable cadre yet exists. The matter is 
under consideration but is closely associated with the question of the in¬ 
troduction of a Provident Fund which also requires careful examination. 


Education 

and 

training. 


118. Practically no facilities exist at present for educating and 
training existing staff or candidates for employment in Railway work. It is 
always difficult to provide such facilities on a comparatively small Railway 
which cannot release sufficient of the existing staff or absorb enough 
new staff to justify anything elaborate in the way of lectures, schools, etc., 
and in this case also lack of funds is a difficulty. The matter will, how¬ 
ever, continue to receive consideration. 


I have the honour to be, 

Sir 

Your obedient Servant, 


C R. WEBB 

General Manager, 
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PALESTINE RAILWAY 


REVENUE 1930 . 

LP 385,7*4 

IT HOW 


' 



EARNED l WAS 


Not included in Above 
Abstract “P* LP. 15.057 

Debt Charges 138,604 

153.661 

The Surplus in Working 134.069 

Available 

Deficit 


REVENUE 1930 . 

I 

LP. 385.724 


IT 


SPENT 


19.592 
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PALESTINE RAILWAY. 


Comparative Summary of Statistical Heads for the Year 1930, 


as compared with the Year 1929. 


Head 

No. 


Unit 

* 93 ° 

! 1929 

\ 

Gauge 


4 ' 8'/2“ 

4 ’ 8'/2“ 

2 

Route Kilometrage 

Kims. 

319 

319 

3 

Track Kilometrage 

Kims. 

396 

393 

4 

• 

Gross Railway Receipts 

£P. 

385724 

398081 

* 5 

Railway Working Expenditure 

£P. 

251655 

247847 

6 

Balance of Railway Revenue Account 

£P. 

134069 

150234 

7 

Interest Charges - 

a) Interest Charges 

£P. 

123451 

«♦ 

123450 


b) Sinking Fund 

£P- 

14403 



c) Management 

£P. 

750 

752 


Total Interest Charges 

£P. 

138604 

124202 

6 

Profit or Loss on Undertaking 

£P. 

4535 

26032 

9 

Percentage of Railway Working Expenditure 

to Gross Railway Receipts. 

0/0 

65.2 

62.3 

10 

' Capital Expenditure: — 

a) From Loan Fund 

£P. 

17356 

593 


b) From Railway Revenue 

£P. 

15057 

8268 


Total Capital Expenditure 

£P. 

32413 

8861 

U 

Capital Expenditure per Route Kilometre 

£P. 

101.6 

27.8 

12 

Gross Railway Receipts per Route Kilometre 

£P. 

1209 

1248 

13 

1 

Railway Working Expenditure per Route Kilometre 

£P. 

789 

777 

14 

Coaching Train Kilometrage — 

a) Paying including proportion of Mixed and 

Sentinel-Cammell Cars 

b) Non paying 

Kims. 

Kims. 

522492 

554191 


Total j 

Kims. 

522492 

554191 

15 

Goods Train Kilometrage: — 

a) Paying including proportion of Mixed 

Kims. 

530007 

471536 


b) Non paying 

Kims. 

45900 

36196 


Total 

Kims. 

575907 

507732 

16 

w 

Total Train Kilometrage 

Kims. 

1098399 

1061923 

M 

Engine Kilometrage , 

Kims. 

1373728 

1315980 

18 

Percentage of Train to Engine Kilometrage 

% 

80.0 

80.7 

19 

Gross Railway Receipts per Paying Train Kilometre 

Mils. 

368 

391 

20 

Railway Working Expenditure per Paying Train 

Kilometre 

Mils. 

240 

242 

21 

Average Goods Train load (Net). 

Tons. 

97 

86 


*) There is no Renewals Fund; Renewals as far as possible being met from Revenue. 





22 Average Number of Vehicles per Coaching Train 


23 Average Number of Vehicles per Goods 

24 Number of Steam Locomotives in Stock. 


Train 


>)* 25 


29 


30 

3J 


32 

33 

34 

35 
*)♦ 36 

37 


42 
4 )* 43 

44 

45 

46 

47 

48 

49 

50 


Locomotiv 


26 Passenger Receipts 

27 Other Coaching Receipts 

28 Total Coaching Receipts 


No. 

No. 

No. 

Kims. 

£P. 

£P. 

£P. 


Percentage of Coaching Receipts to Gross 


Railway Receipts. % 


Coaching Receipts per Route Kilometre. 

Coaching Receipts per Paying Coaching 

Train Kilometre 

Number of Passenger Journeys 
Average Receipts per Passenger Journey 
Number of Coaching Vehicles in Stock. 

Coaching Vehicle Kilometrage 

Average Kilometres per Coaching Vehicle in Stock. 
Goods Receipts (including Live Stock) 


£P. 


38 Percentage of Goods Receipts to Gross 


Railway Receipts 

39 Goods Receipts per Route Kilometre 

Goods Receipts per Paying Goods Train Kilometre 
3 )* 4J Tons of Goods Hauled (Paying). 


Mils. 

No. 

Mils 

No. 

Kims 

Kims 

£P. 


Average Receipts per Ton of Goods 
Net Ton Kilometrage of Goods (Paying) 
Average Receipt per Ton Kilometre 
Average Length of Haul of Paying Traffic 
Number of Goods Vehicles in Stock. 
Loaded Goods Vehicle Kilometrage 
Empty Goods Vehicle Kilometrage 
Total Goods Vehicle Kilometrage 
Percentage of Empty to Total Goods 


°/o 

£P. 

Mils 

Tons 

Mils. 

Kims 

Mils. 

Kims 

No. 

Kims 

Kims, 

Kims 


Vehicle Kilometrage 


51 Average Load per Loaded Vehicle 
5 )* 52 Average Kilometres per Goods Vehicle in stock. 


°/o 

Tons. 

Kims 


7.3 

20.3 

70 

25067 

144792 

22995 

167787 


7.0 
19.1 
70 
24372 
145272 
25439 
J 707 J J 


43.5 

526.0 


42.9 
535.1 


321 
941200 
(54 
95 


308 

8954(8 

(62 

95 


2796975 2855441 


42778 

(79952 


43636 

(79869 


46.7 
564. ( 
343 
77039( 
231 


45.2 
363.8 
387 
393619 
452 


4639053 6 40234872 


3.8 

60 

2008 


4.4 

(02 

2078 


6933147 6001066 
4766839 37J26J7 
11699986 97J3683 


40.7 

8.0 

8056 


38.2 

8.0 

7008 


!)• Based on the Palestine Railway and Kantara-Rafa Railway Engine Kilometrage 


2) * Based on the Palestine Railway and Kantara-Rafa Railway Coaching Vehicle Kilometrage. 

3) * Includes 367668 Tons of stones transported for Haifa Harbour Works during 1930, and 

19166 ” ” * ” 1929- 


4) * Includes 5625321 Ton-Kilometres of stones for Haifa Harbour Works during 1930, and 

293240 ” ” " * ” 1929-. 

5) * Based on the Palestine Railway and Kantara-Rafa Railway Goods Vehicle Kilometrage. 




PALESTINE RAILWAY 

GENERAL BALANCE SHEET, 

AS AT 31ST DECEMBER 1930. 


5 


6 


7 

8 


9 


io 


11 


il ABILITIES. 


i. Petah Tiqva Colony Loan Account 
a. Cash Deposits. 

3 . General Manager’s Advance Account 

4 . Sinai (Kantara-Rafa) Railway Renewals (Special) 


Fund. 

Amount due to Petah Tiqva Railway. 
Amount due to Foreign Railways (C.F.H.) 
Sundry Liabilities Accrued. 

Unpaid Wages. 


Fines Fund. 


Renewals Fund. 

Difference between Revenue and Expenditure for 
the year, 1930 , Deficit £P. 19 , 592.055 Mils, trans¬ 
ferred to General Manager’s advance account. 

See item 3 above. 


£P. Mils. 


19,677.981 

3,417.554 

83,134.102 


54,943014 


1,127.766 

7,142531 

132.831 

4,965.773 


174 , 541.552 


ASSETS. 


12 . Cash Account 


13 . Stock of Stores and Materials 

14 . Outstanding Traffic Accounts, etc. 


Haifa Harbour Works. 


Palestine Government Depts. 


Sundries. 


£P.2,090.256mils. 


27.825 


18,439.035 


15 . Accounts Receivable. 

16 . Amount due by Foreign Railways (E.S.R.) 

17 . Advance to Hijaz Railway. 


£P. Mils. 


4,028.499 

100,219.552 


20,557.116 


1,316.169 

3,688.122 

44,732.094 


174 . 541.552 





PALESTINE RAILWAY 


RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT AS AT 31st DECEMBER, 1930. 


EXPENDITURE 


PARTICULARS 


Wickham 

Valuation 

(Revised) 


£P. 


Palestine 

Government 

Loan 

Expenditure 

£i\ 


Capital 

Improvements 
(Abstract F) 

£p! 


Total 


£P. 


PARTICULARS 


RECEIPTS 


Total 


£P. 


To ( 1 ) Land — — ) — 

( 2 ) Construction of Way, Stations, etc. — 

— \ 

( 3 ) Jaffa-Jerusalem Railway (Compensation etc.) 

( 4 ) Rolling Stock 

(a) Locomotives _ — 

(b) Carriages — — 

(c) Wagons — — 

(d) Sentinel-Cammell Coaches — 

( 5 ) Manufacturing & Repairing Works & Plant 


371,117 
(00,863 


(62,076 

1 5,(70 
(66,452 


(6,080 


((7,436 
57 (,945 
2(9,(45 


77,368 

225,6(4 

(25,(25 


(38,566 


8,394 

97,457 

287,793 


82,789 

39,837 

2,354 

(4,578 

(,07( 


(25,830 
(,040,5(9 
607,80 ( 


322,233 
280,62 ( 
293,93( 
(4,578 

(55,7(7 


By Palestine Loan 

( 1 ) Railways — — 

( 2 ) Purchase of Railway Assets 

from His Majesty’s 
Government — — 


Palestine Government 


Capital Improvements char¬ 
geable to Railway Revenue 


(,640,000 


840,647 


54 (,629 


Total Expended on Palestine Railway 
Total Expended on Petah Tiqva Railway 
Total Expended on Kantara-Rafa Railway 
Total Expended on Hijaz Railway 


831,758 


8,889 


1,475,199 

54,532 

2,541 


534,273 


7,356 


2,841,230 

54,532 

9,897 

8,889 


Total Capital Expenditure 
Balance available as at 31.(2.(930— 


840,647 


(,532,272 


541,629 


2,914,548 

107,728 


TOTAL 


3,022,276 


TOTAL 


3,022,276 


EXPENDITURE. 


PAI FSTINF PAII \X/AV 

REVENUE AND EXPENDITURE ACCOUNT 

FOR THE YEAR I 93 O, COMPARED WITH YEAR 19 29 . 


Abstract. HEADS. 

Amount 

•jfo of 

£P.* 

Total Repts. 

A. To Maintenance & Renewals of 

Ways & Works 



*930 

55072 

14.3 

*929 

56401 

14.2 

Increase or Decrease. 

1329 

— 

B. Maintenance & Renewals of 

Engines & Rolling Stock. 



*930 

62830 

*6.3 

*929 

62672 . 

*5.7 

Increase or Decrease. 

158 

— 

C. Transportation Expenses. 



* 930 

94880 

24.6 

*929 

90574 

22.8 

Increase or Decrease. 

4306 

— 

D. General Charges 

% 


*930 

38873 

*0.* 

*929 

38200 

9.6 

Increase or Decrease. 

673 

— 

E. • Debt Charges. 



*930 

138604 

35.9 

. *929 

124202 

31.2 

Increase or Decrease. 

14402 

— 

t ^ * » _ 

Total Working Expenses. 



*930 

390259 

101.2 

*929 

372049 

93.5 

Increase or Decrease. 

18210 

— 

Surplus or Deficit. 



*930 

4535 

1.2 

*929 

26032 

6.5 

Increase or Decrease. 

30567 

— 

Total. *930 

385724 

*00.0 

*929 

39808 * 

*00.0 

Increase or Decrease. 

*2357 

- 1 


Remarks 


For details 
folio No. 40 


For details see 
folio No. 41 


For details see 
folio No. 42 


For details see 
folio No. 44 


For details see 
folio No. 45 


HEADS. 


By 


Passenger Train Traffic 
Receipts. 

*930 

1929 

Increase or Decrease. 

Goods Train Traffic 
Receipts. 

*930 

1929 

Increase or Decrease. 
Miscellaneous Receipts. 

1930 
1929 

Increase or Decrease. 


Total. *930 

*929 

Increase or Decrease, 


Amount 

£P. 


167787 
1707 f X 
2924 


179952 
179869 
83 


37985 

47501 

9516 


»/o of 

Total Repts 


43.5 

42.9 


46.7 

45.2 


9.8 

**.9 


385724 

39808* 

*2357 


* 00.0 

* 00.0 


REVENUE. 


Remarks. 


For details see 
folio No. 39 


For details see 
folio No. 39 


For details see 
folio No. 39 


r 


39 


PALESTINE RAILWAY. 


ABSTRACT “G”. 


REVENUE FOR THE YEAR 1930 COMPARED WITH 1929. 



Total Goods Train Traffic 


TOTAL TRAFFIC RECEIPTS 


Demurrage and Storage 
Rents 

Sales ' 

Hire of P. R. Rolling Stock to K.-R. Railway 
Unclassified. 


Total Miscellaneous Receipts 


100.0 398081 


TOTAL REVENUE 


1929 


1930 

°/o of 

Amount 

SUB HEAD OF REVENUE 

Amount 

% of 

Total 

£P. 


£P. 

Total 



ORDINARY PASSENGERS (Single & Return Fares). 



2.4 

9468 

1 st class 

8957 

2.3 

4.4 

• 17352 

2 nd class 

17206 

4.5 

21.2 

84448 

3 rd class 

87529 

22.7 

28.0 

US 268 

Total Ordinary Passengers. 

113692 

29.5 



1 TOURISTS. 



5.8 

23160 

1 st class 

20280 

5.2 

2.1 

8571 

2 nd class 

8762 

2.3 

0.5 

1940 

' 3 rd class 

1569 

0.4 

8.4 

33671 

Total Tourists. i 

30611 

7.9 

0 A 

333 

Season Tickets 

489 

0.1 

3b.5 

145272 

Total Receipts from Passengers 

144792 

37.5 

2.9 

1 1495 

Baggage, etc. 

11059 

2.9 

2.1 

8463 

Mails 

8463 

2.2 

1.4 

548 1 

Other Traffic by Passenger Train 

3473 

0.9 

42.9 

170711 

Total Passenger Train Traffic 

167787 

43.5 

44.7 

177751 

Merchandise 

177978 

46.1 

** 

O 

1 

2118 

— 

Live Stock 

1974 

0.6 


179952 


347739 


1270 

1253 

6295 

19203 

9964 


46.7 


90.2 


37985 


0.3 

0.3 

1.6 

5.0 

2.6 


385724 


9.8 


100.0 




PALESTINE RAILWAY 


ABSTRACT ‘\A” 


MAINTENANCE AND RENEWALS OF WAYS AND WORKS 


FOR THE YEAR I 93 O, COMPARED WITH YEAR 1 929 



Per Kilo of 
Line Open. 



9 

6 


69 

42 


6 

5 


3 

* 


173 


Percentage of 
Gross Receipts. 


Amount 


2*59 


.72 

•5* 


5.65 

3.46 


.45 

.44 


.24 

.If 


14.17 


CLASSIFICATION. 



10320 


2841 

2047 


2247 7 
*3780 


1777 

*760 


947 

452 


Personal Emoluments. 

II. Maintenance of Roads, Bridges and Works. 

Wages. 

Materials. 

III. Maintenance of Permanent Way. 

Wages. 

Materials. 

IV. Maintenance of Stations, Buildings, 

Tools and Plant 

Wages. 

Materials. 

V. Maintenance of Signalling and Interlocking. 

Wages. 

Materials. 


5640* 


Total Abstract “A” 


Amount. 


Percentage of 

Gross Receipts, 



11421 


3542 

1725 


20443 

12490 


1775 

2135 


1077 

464 


55072 



.92 

.45 


5.30 

3.24 


.46 

.55 


.28 

.12 


14.28 


Per Kilo of 

Line Open, 


35 


11 

5 


63 

38 


6 

6 


3 

2 


169 


S 

I 



PALESTINE RAILWAY. 


ABSTRACT “B”. 

MAINTENANCE ANI) RENEWALS OF ENGINES ANI) ROLLING STOCK. 

FOR THE YEAR I93O COMPARED WITH YEAR 1929. 


4 9 2 9. 



• 

1 9 3 0 . 


Percentage of 
Gross Receipts. | 

Amount. 

CLASSIFICATION. 

Amount. 

Percentage of 
Gross Receipts. 

Per Engine, Car 
or Vehicle Kilometre. 

% 

SP. 1 


£p; 1 

*h 1 

Mils. 

-/.84 

7329 

A. PERSONAL EMOLUMENTS. 

7593 

1.97 

5.5 

6.60 

26296 

B. OTHER CHARGES. 

Maintenance of Locomotives and Rail Cars 

Labour. 

27004 

7.00 

19.7 

1.92 

7657 

Materials. 

8779 

2.28 

6.4 

1.27 

5042 

Maintenance of Coaching Stock. 

Labour. 

4676 

1.21 

1.6 

0.78 

3099 

Materials. 

2309 

0.60 

.8 

1.42 

5649 

Maintenance of Wagon Stock. 

Labour. 

5929 

1.54 

0.5 

0.92 

3652 

Materials. 

2427 

0.63 

0.2 

0.41 

1643 

Electrical Services. 

Labour. 

1657 

0.43 


0.58 

2305 

Materials. 

2456 

0.63 

— 

13.90 

55343 

Total Other Charges. 

55237 

*4,32 

— 

15.74 

62672 

Total Abstract "B" 

62830 

I 16.29 

— 






PALESTINE RAILWAY. 


Per Train 
Kilometre 


Mils 


Per Engine,‘Car 
or Vehicle Kilom. 


Mils 


Percentage 
of Gross 

Receipts. 


% 


Amount 


£P. 


ABSTRACT "C”. 

TRANSPORTATION EXPENSES, 

FOR THE YEAR 1930 COMPARED WITH YEAR I 929 . 



CLASSIFICATION 


Amount 


£P. 


Percentage 
of Gross 
Receipts 


“/o 


9 3 0 

Per Engine, Car 
or Vehicle Kilom 

Mils 


24 


19 


5.45 


2J700 


A. PERSONAL, EMOLUMENTS. 


22619 


5.87 


18 


13 


33 


10 


26 


3.07 


0.19 

7.63 


12208 


774 

30382 


B. OTHER CHARGES. 

EXPENSES IN CONNECTION WITH THE RUNNING OF 
LOCOMOTIVES AND CARS. 

I. Steam Train Locomotives. 

a. Wages of Engine fii Shed Staff 

b. Fuel 

Labour 

Materials. 


13087 


771 

31880 


3.39 


0.20 

8.26 


11 


26 


0.4/ 

0.21 

0.43 


1636 

847 

1697 


c. Water Supply 

Labour 

Materials 

d. Lubricants, Waste Tallow. 


1641 

227 

1560 


0.43 

0.06 

0.40 


II. Sentinel-Cammell Coaches. 



0.17 

0.25 

0.03 


666 

1013 

150 


Labour 

Fuel 

Other Stores 


1(28 

972 

105 


0.29 

0.25 

0.03 














III. Drewry Cars. 





— 

(2 

0.04 

142 

Labour 

160 

0.04 

16 

— 

— 

4 

0.0 J 

48 

Fuel 

54 

0.01 

6 

— 

— 

2 

0.01 

22 

Other Materials 

24 

0.01 

2 

— 





IV. Cleansing, Lubricating, Lighting & Examination 









of Vehicles. 





3 

* ■' 

0.60 

2369 

Labour 

2815 

0.73 

— 

3 

1 

— 

0.14 

549 

Materials 

509 

0.13 

— 

1 





V. Fire Protection. 





— 

— 


2 

Labour 

1 

— 

— 

— 

— 


— 

7 

Materials 

16 

0.01 

— 

— 


- 

4.48 

17797 

Total — Labour 

19603 

5.08 

— 

• 0mm 

— 

— 

8.71 

34715 

Materials 

35347 

9.16 

— 

— 





EXPENSES CONNECTED WITH STATIONS AND MOVE¬ 









MENTS OE TRAINS & TRAFFIC OTHER THAN 









LOCOMOTIVE EXPENSES. 





9 

— 

1.97 

7859 

Station Staff 

8809 

2.28 


9 

4 

— 

0.92 

3669 

Traffic & Train Staff 

3770 

0.98 

— 

4 

— 

— 

0.01 

33 

Wagon Covers and Ropes 

36 

0.01 

— 

-- 

5 

— 

1.21 

480) 

Porterage 

4696 

1.22 

— 

5 

1 ft 

• 

4.10 

16329 

Total—Labour 

17275 

4.48 

— 

18 

— 


0.0 J 

33 

Materials 

36 

0.01 

— 

— 

— 

— 

17.30 

68874 

Total Other Charges 

72261 

18.73 


— 



22.75 

90574 

TOTAL ABSTRACT “C” 

94880 

24.60 














PALESTINE RAILWAY 


ABSTRACT “D”. 
GENERAL CHARGES. 


FOR THE YEAR I93O COMPARED WITH YEAR I929 



1 9 

2 9 . 



Per Kilo of 
Line Open 

Per Train 
Kilometre. 

Percentage of 
Gross Receipts 

Amount. 


£P. 

1 Mils. | °/o 

| £F. 


9 

3 

0.76 

3017 


26 

9 

2.13^. 

8485 " 


13 

5 

1.02 

4063 


48 

17 

3.91 

15565 


% 

13 

5 

1.09 

4331 


2 

1 

.15 

591 


i 

— 

.09 

364 


1 

— 

.07 

289 


4 

2 

.35 

1408 


to 

4 

.83 

3315 


2 

1 

.14 

534 


3 

1 

.25 

1007 


6 

2 

.49 

1957 


2 

1 

.18 

719 


■ 


.04 

143 


' 4 

1 

.30 

1218 


17 

6 

1.37 

5450 


4 

1 

.33 

1309 


69 

25 

5.68 

22635 


117 

42 

9.59 

38200 



CLASSIFICATION. 


A. PERSONAL EMOLUMENTS. 

I. General Manager. 

II. Chief Accountant. 

III. Stores Superintendent. 

TOTAL PERSONAL EMOLUMENTS. 

B. OTHER CHARGES. 

Cost of Living Allowances. 

Travelling Allowances. 

Assisted Passages. 

House Allowances. 

Equipment and Furniture. 

Printing, Stationery Advertising and Publicity. 
Uniforms. 

Loss and Depreciation of Stores. 

Compensation, Pensions and Gratuities. 

Rent of Buildings and Land. 

Entertainment of official Guests. 

Contingencies. 

Medical Services. 

Post and Telegraph Services. 

Colonial Audit Services. 

TOTAL OTHER CHARGES. 
TOTAL ABSTRACT “D”. 


1 9 3 0. 


Amount. 

Percentage of 
Gross Receipts. 

Per Train 
Kilometre. 

Per Kilo of 
Line Open 

£P. 

to 

Mils. 

£P. 

3316 

0.86 

3 

10 

9345 

2.42 

10 

28 

4176 

1.08 

5 

13 

16837 

4.36 

18 

51 

4347 

1.13 

5 

13 

549 

.14 

1 

2 

446 

.12 

— 

1 

292 

.08 

— 

1 

1586 

.41 

2 

5 

2734 

.71 

3 

8 

507 

.13 

— 

2 

36 


— 

— 

2824 

.73 

3 

9 

746 

.19 

\ 

3 

5 

— 

— 

— 

162 

.04 

— 

— 

1336 

.34 

1 

4 

5098 

1.33 

5 

16 

1368 

.36 

2 

4 

22036 

5.71 

23 

68 

38873 

10.07 

4* I 

119 



PALESTINE RAILWAY. 


ABSTRACT “E”. 

DEBT CHARGES. 

FOR THE YEAR 1930 , COMPARED WITH THE YEAR 1929 . 



/ 9 

a 9 


• 


* 9 

3 0 


Per Kilo of 
Line Open 

Per Train 
Kilometre 

Percentage 
of Gross 
Receipts 

Amount 

CLASSIFICATION 

Amount 

Percentage 
of Gross 
Receipts 

Per Train 
Kilometre 

Per Kilo of 
Line Open 

LP. Mila 

Mils 

°/f 

£P. 


£P. 

•/« 

Mils 

£P. Mils 

117.014 

79.47 

18.84 

\ 23,450 

Interest Charges at 5 per cent per annum in respect of 
£P. 1 , 631,841 Palestine and East Africa Loans Act 

1926 and £. 837,148 Wickham Valuation. 

123,451 

19.18 

79.38 

117.015 

— —» 

— 

— •! 

— 

Sinking Fund Charges. 

14,403 

2.24 

9.26 

13.652 

- .713 

.48 

0.12 

752 

Management Charges and Stamps. 

750 

0.12 

0.48 

-.711 

11 7.727 

79.95 

J8.96 

I \ 24,202 

TOTAL ABSTRACT “E". 

138,604 

21.54 

89.12 

131.378 


ABSTRACT “F”. 

EXTRAORDINARY EXPENDITURE. 


ON BOTH CAPITAL AND MAINTENANCE ACCOUNT MET FROM REVENUE. 

FOR THE YEAR 1930. 


CLASSIFICATION 

Amount 

£P. 

Total 

£P. 

ENGINEERING WORKS & EQUIPMENT. 

Works of Capital Nature. 

Works on Capital (Improvements from Revenue) 

New Minor Works. 

3,375 

7,978 

1,735 

13,088 

LOCOMOTIVE, CARRIAGE & WAGON STOCK & EQUIPMENT. 
Works of Capital Nature 

Works on Capital (Improvements from Revenue). 

New Minor Works. 

334 

496 

1,139 

1,969 

TOTAL ABSTRACT "F” 


£P. 15,057 


PALESTINE RAILWAY. 


STANDARD GAUGE 4 ’8 1 / 2 ”. 
STEAM LOCOMOTIVES. 

POSITION AS AT 3 ISt DECEMBER I93O 


Class. 

f 

1. 

2. 


3 . 

4. 

5 . 

6. 

7 . 

8. 

Wheel 

Distribution. 

Cylinders 

Weight on 
Coupled wheels. 

Tractive effort 
at 85 per cent 
Boiler Pressure. 

No. on hand at be- 
ginningofyear 1930. 

No. of new Locomotives 
brought into service 
during year 1930. 

No. scrapped 
during year 1930. 

No. on hand at 
end of year 1930. 

Diameter. 

Stroke. 

Tons. 

Baldwin. 

4-6-0 

19" 

26” 

48.92.0 

24449 lbs. 

44 

f"" - 


44 

L.S.W.R. 

0-6-0 

17 1/2” 

26” 

37.12.0 

15533 lbs. 

7 

- 

— 

7 

Manning Wardle. 

0-6-0 

17” 

24” 

46.15.0 

18341 lbs. 

4 

_ 

— 

4 

Baldwin. 

- 4-6-2 

19 ” 

26” 

50.19.0 

24449 lbs. 

6 

— 

—— 

6 

Kitson. 

2-8-4 

20 1/2” 

24” 

64. 0.0 

32149 lbs. 

6 

— 

— 

6 

Sentinel Patent, 

0-6-0' 

6 3/4” 

9” 

27.11.0 

200 B.H.P. 

\ 

— 

- - 

1 

Sentinel-Cammell 

Double 









Steam Rail Cars. 

Articulation. 

6” 

7” 

— 

120 B.H.P. 

2 



2 


Total 


70 


70 


Sentinel-Cammell Steam Rail Cars Individual Axle Loads not available 


O' 


PALESTINE RAILWAY. 

KILOMETRAGE OF LINES OPEN FOR TRAFFIC AS AT 31 ST DECEMBER, 1930 . 


RUNNING LINES, 


Name of Section. 

Length of Road. 

Total Kims 
Reduced to 
Single Track. 

Siding Reduced to 
Single Track. 

Total Single Track 
including Sidings. 

First Track. 

Second Track, 

Over Two Tracks. 

Kims. 

Kims. 

Kims. 

Kims. 

Kims. 

Klius. 

Standard Gauge. 

Haifa—Rafa 

Jaffa—Jerusalem. 

Ras el Ain — Petah Tiqva. 

Sarafand Line. 

Beit Nabala Line. 

222.461 

87.008 

6.563 

4.551 

5.239 

— 


222.461 

87.008 

6.563 

4.551 

5.239 

65.683 

9.651 

1.847 

1.535 

—.210 

288,144 

96.659 

8,410 

6.086 

5.449 


325.822 

— 


325.822 1 78.926 1 404.748 







PALESTINE RAILWAY. 


STANDARD GAUGE 4' 8.'/2”. 
COACHING VEHICLES. 

POSITION AS AT 3XSt DECEMBER, I930. 


Description 

1 | 

2 

3 

4 

5 

6 

7 

8 

9 

1 10 

Bogie 

Six 

Wheeled 

Four 

Wheeled 

Number of 
Vehicles 

Seats or Berths. 

Total in 

1930 

Year 

1929 

1 st. Class 

2 nd. Class 

- 

3 rd. Class 

Total No. of 
Vehicles 

Total Seats 
or Berths 

PASSENGER VEHICLES. 











Carriage of Uniform Classes. 

59 

— 

— 

59 

660 

432 

3081 

4173 

59 

4173 

Composite Carriages. 

6 

— 

— 

6 

128 

168 

100 

396 

6 

396 

Restaurant Carriages| Owned by International 

3 


- | 

3 

120 

— ■ 

— 

120 

3 

120 

Sleeping Carriages J Wagons-Lits Company. 

4 

— 

— 

4 

70 

— 


70 

4 

70 

Miscellaneous. 

3 

— 

— 

3 

10 

— 

— 

10 

3 

10 

Total Passenger Vehicles. 

75 

— 

— 

75 

988 

600 

3181 

4769 

75 

4769 

OTHER COACHING VEHICLES. 











Post Office Vans. 

—- 

— 

- 

_ 







Luggage, Parcel Post Office & Brake Vans. 

4 

— 

— 

4 





4 


Carriage Trucks. 

— 

— 

— 

_ 







Horse Boxes. 

\ 

— 

- 

l 





\ 


Miscellaneous. 

if 

3 

i 

15 





15 


Total Other Coaching Vehicles. 

16 

3 

i 

20 





20 


Total Coaching Vehicles. 

9i 

3 

i 

95 





95 





PALESTINE RAILWAY 


Description. 


STANDARD GAUGE 4 ’ 8 V 2 ” 
GOODS VEHICLES. 

POSITION AS AT 31 ST DECEMBER, I93O. 




3 0 . 


. 1 n , I Total Carrying 
Total on Books Capacity. 

at end of year. Tons. 


19 2 9. 


Total on Books I T °^ 

Capacity. 

at end of year. Tons. 


Traffic Vehicles. 

Flat Wagons.- 

Four wheeled. 
Six wheeled. 
Bogie. 

Low Sides - 

Four wheeled. 
Bogie. 

High Sides.- 

Four wheeled. 
Bogie. 

Covered.- 

Four wheeled. 
Bogie. 

Live Stock.- 

Four wheeled. 
Bogie. 

Timber or Rail.- 

Four wheeled. 
Bogie. 

Tank—(Oil).- 

Four wheeled. 
Bogie. 

Brake Vans.- 

Four wheeled. 
Bogie. 

Miscellaneous.- 

Four wheeled. 
Bogie. 

Total. 

Service Vehicles. 
Fuel.- 

Four wheeled. 
Bogie. 

Ballast. - 

Four wheeled. 
Bogie. 

Tank—(Water).- 

Four wheeled. 
Bogie. 

Timber or Rail.- 

Four wheeled. 
Bogie. 

Engineeringv 

Four wheeled. 
Bogie. 

Miscellaneous.- 

Four wheeled. 
Eight wheeled. 
Bogie. 

Total. 
Grand Total 


406 

M 

4 


610 


620 


31 


40 


*739 


*0 


151 


37 


42 


26 

3 


269 


5694 


*20 



72*0 


372 



*20 


440 


82 



2*201 


*00 


* 8*2 


444 


504 



334 

70 



3264 


24465 


*87 

*7 

4 


86 * 


625 


3* 


42 


*778 


*83 


44 


14 


24 

3 


300 


2078 


2544 


*20 


9904 


7264 


372 


*20 


462 


82 


2**23 


20 


2*96 


528 


528 


3*0 

70 


3652 

24775 















PALESTINE RAILWAY. 



PALESTINE & KANTARA RAFA RAILWAYS. 

COAL AND OIL CONSUMPTION. 

FOR THE YEAR ENDING 3 ISt DECEMBER, I93O, COMPARED WITH 

THE YEARS I929, I928 AND I927. 

STANDARD GAUGE 



Coal Consumption 

Oil Consumption 


Kilogrammes per 
Engine Kilometre 

Pints per 100 
Engine Kilometres 

1930 

15*30 

7.42 

1929 

15.10 

7.36 

1928 

16AI 

7.96 

J927 

15.95 

8.52 







PALESTINE RAILWAY AND OPERATED LINES. 

NUMBER OF STAFF EMPLOYED AND SALARIES AND WAGES PAID AS PER WAGES PAYBILLS. 


FOR THE MONTH OP DECEMBER, 1930, COMPARED WITH DECEMBER I929. 


Classified 


British. 

Nos. 


Others. 

Nos. 


Unclassified 


Monthly. 

Nos. 


Daily. 

Nos. 


TOTAL 


Nos. 


£P. 


GENERAL MANAGER 

Increase or Decrease. 
CHIEF ACCOUNTANT 

Increase or Decrease. 

SUPERINTENDENT OF STORES. 

Increase or Decrease. 
MEDICAL SERVICES. 

Increase or Decrease. 


1930 

J929 


1930 

J929 


1930 

1929 


1930 

1929 


TRANSPORTATION 


(a) Running 


1930 

1929 


Increase or Decrease. 

(b) Traffic. 
Increase or Decrease. 

CHIEF MECHANICAL ENGINEER 


1930 

1929 


(a) Locomotives 


1930 

1929 


Increase or Decrease. 


(b) Carriage & Wagons 


1930 

1929 


Increase or Decrease. 


CHIEF ENGINEER 


1930 

1929 


Increase or Decrease 


TOTAL 


1930 

1929 


10 

10 


13 

13 


51 

55 

1 



2 

3 

19 

647 

8 

3 

1 

16 

438 

I 

J 

2 

3 

209 

66 

J6 

— 

89 

1505 

63 

15 

— 

85 

1437 

3 

I 

— 

4 

68 

21 

12 

26 

63 

581 

20 

JO 

25 

60 

705 


18 

17 

1 

170 

172 

2 

24 

25 
1 


43 

43 


354 

351 

3 


360 

352 

8 

330 

318 

12 

36 

33 

3 

11 

7 

4 

38 

18 

20 

812 

763 

49 


65 

66 
1 


557 

532 

25 

125 

133 

8 

1365 

1400 

35 

2141 

2157 

16 


447 

440 

7 

510 

500 

10 

626 

599 

27 

141 

145 

4 

1459 

1474 

15 

3361 

3326 

35 


124 

88 

43 

45 

3686 

3681 

5 

4965 

4634 

331 

5435 

5199 

236 

1166 

1183 

17 

7241 

7088 

153 

25314 

24408 

906 


Increase or Decrease. 


PALESTINE RAILWAY AND OPERATED LINES. 


ANALYSIS OF PERSONNEL BY NATIONALITIES AS AT 3 1 ST DECEMBER, I93O, 


Nationalities. 


General 

Manage 

ment. 


Accounts. Stores, 


SupL of M ec h a mcal. 
the line. 


Enginee¬ 

ring. 


Grand 

Total. 


Albanians. 

Algerians. 

Armenians. 

Austrians. 

British. 

do Subjects. 

Bulgarians. 

Egyptians. 

French. 

Germans. 

Greeks. 

Hungarians. - 

Indians. 

Italians. 

do Subject. 
Yugoslavians. 
Lithuanians. 
Irakians. 
Palestinians. 
Persians. 

Polish. 

Roumanians. 

Russians. 

Spanish. 

do Subjects. 
Sudanese. 
Syrians. 

Transjordanians, 

Turks. 

Ukrainians. 

Yemenites. 


• • • 


14 


• • • 


• • • 


I 8 


• • • 


• • • 


74 


41 


95 


60 


698 


44 


2281 


44 


11 


24 

124 

12 


Total. 


19 


91 


63 


961 


767 


1460 


3361 























PALESTINE RAILWAY. 

STATEMENT OF REVENUE, FOR THE YEAR ENDING 31st DECEMBER, [930, COMPARED WITH THE YEAR 1929. 


TRAFFIC ORIGINATING AT PALKSTINF. RAILWAY STATIONS. 










OUTWARDS 






INWARDS 




Coaching Traffic 


Goods 

Traffic 


Total 

Goods Traffic 





1 

Baggage, 

Other 



1 




Passenger 







* 


Passengers 

Mails, 

Pass. 

Total 

Merchandise 

Live Stock 

Total 

& Goods 

Merchandise 

Live Stock 

Total 


w 




etc. 

Traffic 







Receipts 




1 





No. 

£P. 

Tons. 

£P. 

£P. 

£P. 

Tons 

£P. | 

No. 

£P. 

£P. 

IP. 

Tons | 

£P. 

No. | 

£P. 1 

£P. 

HAIFA, B. G. 


1930 

130325 

38067 

1157 

2570 

1052 

41689 

147614 

62869 

16145 

1425 

64294 

105983 

479839 

67462 

323 

65 

57617 



1929 

129370 

42630 

1125 

2827 

1674 

46931 

119624 

66576 

20340 

1398 

67974 

104905 

102759 

38837 

822 

103 

38940 

Increase or 

I)ecrease — 


955 

4463 

32 

257 

522 

5242 

27990 

6293 

4195 

27 

6320 

1078 

377080 

18615 

499 

38 

18677 

ATHLIT 


1930 

30565 

1706 

43 

67 

12 

1784 

378034 

20307 

21 

2 

20309 

22093 

5981 

2417 

3 

• • • 

2417 



1929. 

21304 

1507 

38 

51 

1 

1259 

29080 

4914 

12 

1 

4916 

6174 

3781 

1196 

• • • 

• • • 

1196 

Increase or 

Decrease 

9261 

498 

5 

16 

11 

626 

348954 

15393 

9 

1 

15394 

15919 

2200 

1221 

3 

• • • 

1221 

ZICHRON JACOB 


1930 

25463 

2037 

65 

93 

9 

2139 

2318 

881 

2 

• • • 

881 

3020 

1702 

636 

59 

2 

638 



1929 

22655 

1896 

100 

99 

I 1 

1996 

2528 

995 

14 

2 

997 

2993 

1750 

680 

30 

2 

682 

Increase or 

Decrease 


2808 

141 

35 

6 

8 

143 

210 

114 

12 

2 

116 

27 

48 

44 

29 

• • • 

44 

BENYAMINA 


1930 

37902 

2772 

93 

145 

5 

2922 

6778 

2016 

55 

8 

2054 

4976 

3067 

1189 

38 

4 

1193 



1929 

32348 

2591 

78 

118 

1 

2710 

6045 

2293 

100 

13 

2306 

5016 

3201 

1318 

199 

17 

1335 

Increase or 

Decrease 


5554 

181 

15 

27 

4 

212 

267 

247 

45 

5 

262 

40 

134 

129 

161 

13 

142 

KHUDEIRA 


1930 

49372 

4269 

100 

213 

7 

4489 

13965 

4992 

16 

1 

4993 

9482 

5802 

2421 

194 

18 

2439 



1929 

40628 

3680 

96 

172 

l 

3853 

13363 

4901 

317 

10 

4911 

8764 

4910 

2126 1 

586 

33 

2158 

Increase or 

Decrease 


8744 

689 

4 

41 

6 

636 

602 

91 

301 

9 

82 

718 

892 

296 

392 

15 

281 

TULKAREM, B.G. 


1930 

28553 

3809 

87 

142 

8 

3959 

12446 

6840 

110 

32 

6X72 

10831 

4817 

2885 

2706 

82 

2967 



1929 

25789 

3636 

122 

17S 

4 

3813 

13024 

7699 

247 

13 

7712 

11626 

6595 

3824 

1835 

55 

3879 

Increase or 

Decrease 


2764 

173 

35 

31 

4 

146 

678 

859 

137 

19 

840 

694 

778 

939 

871 

27 

912 

KALKILIEH 


1930 

24305 

1019 

12 

19 

2 

1040 

8132 

4015 

22 

1 

4016 

5056 

6261 

1846 

181 

17 

1863 



1929 

21503 

975 

15 

25 

• • • 

1000 

12992 

7155 

4 

1 

7156 

8166 

3787 

1411 

• • • 

• • • 

1411 

Increase or 

Decrease 


2802 

44 

3 

6 

2 

40 

4860 

3140 

18 

• • • 

3140 

3100 

1474 

435 

181 

17 

452 

PETAH TIQVA 


1930 

• • • 

• • • 

• • • 

• • • 

• • • 

• • • 

5504 

2693 

3 

1 

2694 

2H94 

10464 

4757 

43 

10 

4767 



1929 

• • • 

• • • 

• • • 

• • • 

• • • 

• 19 

2598 

1689 

26 

3 

1692 

1692 

10871 

4695 

4 

• • • 

4696 

Increase or 

Decrease 


• • • 

• • • 

• t • 

• • • 

• • # 

• • • 

2906 

1004 

23 

2 

1002 

1002 

407 

62 

39 

10 

72 

KAFR JINIS 


1930 

2879 

170 

2 

6 

• • • 

176 

6505 

1682 

• • • 

• • • 

1682 

1858 

795 

580 

• • • 

• • • 

680 



1929 

1955 

198 

1 

8 

• • • 

206 

7617 

1895 

• • • 

# • • 

1895 

2101 

696 

441 

1 

• • • 

441 

' Increase or 

Decrease 


917 

28 

1 

2 

• • • 

30 

1012 

213 

• • • 

• • • 

213 

243 

100 

139 

1 

• • • 

139 

LYDDA 


1930 

39242 

10160 

268 

886 

130 

11176 

3825 

2654 

516 

126 

2780 

13966 

3043 

3211 

4441 

229 

3440 



1929 

35619 

8768 

385 

1182 

970 

10920 

4369 

3884 

1285 

263 

4137 

15067 

3793 

4027 

11775 

628 

4555 

Increase or 

Decrease 


3623 

1392 

117 

296 

840 

256 

544 

1230 

769 

127 

1367 

1101 

750 

816 

7334 

299 

1115 

JAFFA 


1930 

147866 

14258 

680 

1655 

610 

16623 

31396 

16892 

150 

36 

16928 

33451 

38651 

20636 

1873 

118 

20754 



1929 

142845 

14579 

478 

1188 

736 

16503 

36092 

I 20306 

272 

40 

20435 

36938 

45010 

23200 

1787 

136 

23335 

Increase or 

Decrease 


5021 

321 

202 

467 

126 

20 

4696 

3503 

122 

4 


3487 

6359 

2564 

86 

17 

2581 








1 


TEL AVIV 


1930 

89479 

16783 

460 

1134 

18 

16935 



1929 

H5996 

15424 

411 

1157 

17 1 

16598 

Increase or 

Decrease 


3483 

359 

49 

23 

1 

337 

ARTUF 


1930 

19870 

690 

17 

27 

• • • 

917 



1929 

19624 

903 

25 

38 

• • • 

941 

Increase or 

Decrease 


246 

13 

8 

11 

• • • 

24 

JERUSALEM 


1930 

92109 

36451 

1143 

5787 

1126 

43364 



1929 

124025 

4158ft 

905 

2818 

952 

47305 

Increase or 

Decrease 


31916 

7084 

238 

2969 

174 

3911 

REHOBOTH 


1930 

8237 

793 

27 

51 

1 

846 



1929 

5799 

616 

28 

52 

1 

699 

Increase or 

Decrease 


2438 

147 

. 1 

1 

• • • 

146 

GAZA 


1930 

7877 

2230 

82 

179 

23 

2432 


1929 

8893 

2355 

167 

292 

38 

2686 

Increase or 

Decrease 


1016 

125 

85 

113 

16 

253 

KHAN YUNIS 


1930 

5682 

498 

29 

53 

1 

552 



1929 

2146 

332 

28 

43 

1 

376 

Increase or 

Decrease 

' • 

3536 

166 

1 

10 

• • • 

176 

is OTHER STATIONS 

1930 

163888 

18202 

240 

571 

273 

19046 



1929 

132649 

13704 

349 

335 

60 

14099 

Increase or 

Decrease 


31239 

4498 

109 

236 

213 

4947 

TOTAL 


1930 

903607 

153113 

4605 

13598 

3277 

169988 



1929 

853118 

166959 

4351 

10578 

4357 

171894 

Increase or 

I >ecrease 


50459 

3846 

154 

3020 

1080 

1906 | 


7093 

4138 

271 

92 

4230 

21166 

37706 

19752 

4276 

339 

20091 

6199 

3663 

216 

100 

3663 

20261 

32070 

19055 

1636 

251 

19306 

894 

576 

65 

8 

567 

904 

5636 

697 

2640 

88 

785 

12991 

3648 

3 

• • • 

3648 

4566 

369 

184 

49 

6 

190 

8866 

2490 

90 

1 

1391 

3432 

644 

325 

2 

• • • 

326 

4135 

1168 

87 

1 

1157 

1133 

286 

141 

47 

6 

136 

7488 

6323 

162 

60 

5383 

48747 

82020 

65033 

5066 

870 

65903 

8706 

6467 

699 

145 

6612 

53917 

96687 

65340 

5696 

649 

65989 

1218 

1144 

437 

85 

1229 

i 5170 

13667 

10307 

530 

221 

10066 

6993 

2711 

8 

1 

2712 

3567 

16367 

4964 

26 

1 

4965 

3084 

1402 

15 

2 

1404 

2103 

12792 

3893 

21 

2 

3895 

3909 

1309 

7 

1 

1308 

1454 

3575 

1071 

6 

1 

1070 

12776 

6937 

2336 

i 17 

7054 

9486 

7980 

8065 

i nil 

47 

8112 

9668 

5805 

4746 

324 

6129 

8814 

7022 

7767 

318 

22 

7779 

3108 

1132 

2410 

207 

925 

672 j 

958 

308 

174 

25 

333 

5282 

3216 

5 

1 

3216 

3768 

939 

649 

32 

1 

650 

4983 

3263 

10 

1 

3264 

3640 

1496 

825 

1 

1 

826 

299 

48 

5 

• • • 

48 

128 

557 

176 

31 

• • # 

176 

21019 

11743 

160 

7 

11750 

30796 

20777 

8963 

1696 

122 

9075 

16537 

8297 

71 

7 

8304 

22403 

12862 

6927 

1364 

76 

6003 

4482 

3446 

79 

• • • 

3446 

8393 

7916 

3026 

332 

46 

3072 

689169 

163686 

19975 

1910 

165496 

335484 

726570 

195630 

21498 

1931 

197661 

306265 

143683 

28364 

2314 

145997 

317891 

348726 

184876 

25977 

1874 

186750 

383891 

1 19903 

8389 

404 

19499 

17693 

376845 

10754 

4479 

67 

10811 


U) 


PLATFORM ANI) LAVATORY TICKETS. 




No. 

£P. 

HAIFA B.G 

1930 

14620 

72 


1929 

19861 

101 

Increase or Decrease 


5241 

29 

JAFFA 

1930 

6020, 

26 


1929 

5744 

28 

Increase or Decrease 


Y24 

2 

JERUSALEM 

1930 

12762 

62 


1929 

13971 

70 

Increase or Decrease 


1209 

8 

TOTAL 

1930 

32402 

160 


1929 

39676 

199 

Increase or Decrease 

• | 

7174 

39 




PALESTINE RAILWAY AND OPERATED LINES. 


STATEMENT OF GOODS COMMODITIES, FOR THE YEAR ENDING 31st DECEMBER, 1930, COMPARED WITH THE YEAR 1929, 




ALL SECTIONS 

Average 

Length 

of 

Average 

Receipts 

STANDARD GAUGE 

105 C/M 

GAUGE 

Commodity 

Year 











per 







Tons 

£P 

Ton- 

Haul. 

Ton-Klm. 

Tons 

Ton- 

Tons 

Ton- 



Kilometres 

Kims. 

Mils 

Handled 

# 

Kilometres 

Handled 

Kilometres 

BARLEY 

1 

1930 

14018 

6898 

1943257 

138 

3.0 

9939 

1251899 

5419 

691418 


1929 

11341 

4431 

1317523 

116 

3.3 

7105 

771097 

6035 

646426 

Increase or Decrease 


2677 

1467 

625734 

22 

.3 

2834 

480742 

384 

144992 

STONES (excluding Haifa 

1930 

30891 

8065 

1009536 

33 

8.0 

12671 

486738 

18598 

622797 

Harbour Works) 

1929 

36740 

9502 

1302718 

S6 

7.3 

18300 

745439 

19138 

657279 

Increase or Decrease 


6849 

1437 

293183 

2 

.7 

5629 

258701 

540 

34482 

SAND 

1930 

24176 

5724 

1196609 

49 

4.7 

3884 

323064 

20789 

873446 


^ 1929 

- 20164 

4982 

1077508 

63 

4.6 

4027 

318666 

16360 

758962 

Increase or Decrease 


4011 

742 

119001 

4 

.1 

143 

4508 

4429 

114493 

LIME 

1930 

3447 

1169 

259497 

76 

4.4 

1608 

121813 

1926 

187684 


1929 

3077 

981 

186333 

61 

5.3 

1488 

81372 

1654 

104961 

Increase or Decrease 


370 

178 

73164 

14 

.9 

120 

40441 

271 

32723 

CEMENT 

19S0 

80567 

32082 

8610644 

106 

3.7 

66362 

7399173 

14206 

1211471 


1929 

73830 

30028 

7741606 

106 

3.9 

57440 

6173943 

16390 

1667563 

Increase or Decrease 


6737 

2054 

869138 

1 

.2 

8922 

1225230 

2184 

356092 

OTHER BUILDING MATER- 

1930 

26600 

14015 

3089177 

116 

4.6 

20881 

2622509 

6947 

666668 

IALS 

1929 

27463 

12973 

2763230 

100 

4.7 

21603 

2206790 

6128 

647440 

Increase or Decrease 


953 

1042 

336947 

16 

.2 

622 

316719 

181 1 

19228 

CEREALS 

1930 

68618 

24197 

7612482 

130 

3.1 

29209 

3676682 

37751 

4036800 

1929 

58221 

23461 

6820664 

130 

3.4 

27724 

3356162 

40645 

3464612 

Increase or Decrease 


297 

736 

791819 

• • • 

.3 1 

1485 

220530 

2894 

671288 

COAL 

1930 

41139 

8178 

1792495 

43 

4.5 

39764 

1669916 

1376 

122579 

1929 

28481 

6549 

1989855 

69 

3.3 

27266 

1862965 

1216 

134900 

I ncrease or Decrease 


12658 

1629 

197360 

26 

1.2 

12498 

183039 

161 

• 14321 

GROCERIES & PROVISIONS 

1930 

14178 

11232 

3460967 

244 

3.2 

10118 

2847670 

6468 

613297 

1929 

16791 

11849 

4147344 

247 

2.9 

10690 

3220289 

7618 

927056 

Increase or Decrease 


2613 

617 

686377 

3 

• 

.3 

572 

372619 

2150 

313758 

FLOUR 

1930 

16432 

8698 

2859788 

185 

3.0 

14230 

2727626 

1702 

132203 

19?9 

21076 

11660 

4029051 

191 

2.9 

17061 

3632020 

5328 

497031 

/ 

Increase or Decrease 


5644 

2962 

1169323 

6 

.1 

2831 

804495 

3626 

364828 

REROSENE & FUEL OILS 

1930 

54256 

36462 

16169171 

297 

2.1 

46418 

15092852 

10320 

1066319 

1929 

52262 

36688 

16926553 

324 

2.1 

46074 

15929934 

10417 

966619 

Increase or Decrease 


1993 

616 

766382 

27 

• • • 

344 

837082 

97 

70700 

MANURE 

1030 

23765 

7197 

1909850 

80 

3.7 

23072 

1840213 

1860 

69637 

1929 

19888 

6419 

1701688 

86 

3.8 

19426 

1663401 

944 

38287 

Increase or Decrease 


3817 

778 

208162 

6 

1 J 

9646 

176812 

916 

31350 



MELONS 

1930 

30955 

14349 i 

4838043 

156 

2.9 

28673 

4345645 

4849 

492398 


1929 

37286 

18360 

6876601 

184 

2.7 

33529 

6234036 

6079 

642566 

Increase or Decrease 


6331 

4011 

2038568 

28 

.2 

4956 

1888391 

1230 

150167 

ORANGES 

1930 

33832 

14524 

6676738 

194 

2.2 

33638 

6667237 

231 

8501 


1929 

16822 

4 8069 

3748421 

222 

2.2 

16781 

3742843 

57 

5578 

Increase or Decrease 


17010 

6455 

2827317 

28 

• • • 

16857 

2824394 

174 

2923 

PETROL 

1930 

8210 

11104 

1674691 

203 

6.6 

4964 

1192280 

3146 

482411 


1929 

10189 

17372 

2600482 

245 

6.9 

7690 

2174856 

3166 

326626 

Increase or Decrease 


1979 

6268 

825791 

42 

1 - 3 

2736 

982676 

279 

166785 

SALT , 

1930 

6561 

2760 

674711 

102 

4.0 

6647 

567868 

1678 

106853 


1929 

6320 

2859 

672622 

106 

4.3 

6307 

584693 

1512 

87929 

Increase or Decrease 


241 

109 

2089 

4 

.3 

240 

16835 

166 

18824 

SOAP 

1930 

6376 

4256 

1876160 

349 

2.2 

6279 

1727940 

3391 

148220 


1929 

4644 

3784 

1506046 

324 

2.6 

4223 

1375547 

2871 

130499 

Increase or Decrease 


731 

472 

370114 

25 

.3 

1066 

362393 

620 

17721 

MISCELLANEOUS 

1930 

83595 

73074 

10966747 

131 

6.6 

69562 

8516534 

31776 

2461213 


1929 

92327 

79707 

12236136 

133 

6.6 

62762 

934249b 

36313 

2892640 

Increase or Decrease 


8732 

6633 

1268389 

2 

.1 

3200 

826962 

4538 

441427 

TOTAL 

1930 

655363 

281964 

76609402 

138 

3.7 

415709 

62776488 

170730 

13732914 


1929 

636912 

288664 

77532281 

144 

3.7 

388416 

63305419 

180870 

14226862 

Increase or Decrease 


18441 

6700 

1022879 

6 

• • • 

27293 

528931 

10140 

403948 

HARBOUR STONE TRAFFIC 

1930 

36766K 

16791 

6625321 

15 

2.8 

367668 

5626321 

• • 

• • • 


1929 

19166 

820 

293240 

16 

2.8 

19166 

293240 

• • • 

• • • 

Increase or Decrease 


348502 

14971 

6332081 

• • • 

• • • 

348502 

6332081 

• • • 

• • • 

GRAND TOTAL 

1930 

923021 

297765 

82134723 

89 

8.5 

783377 

68401809 

170730 

13732914 


1929 

666078 

289484 

77826521 

140 

3.8 

407582 

63598659 

180870 

14226862 

Increase or Decrease 


366943 

8271 

4309202 

51 

.3 

376795 

4803150 

10140 

493948 



No. * 

£P. 




No. 


No. 


LIVE STOCK 

1930 

23710 

2388 




22040 


3604 



1929 

33870 

3004 




30020 


5190 


Increase or Decrease 


10160 

616 




7980 


1586 


VEHICLES 

1930 

261 

1914 




238 


39 



1929 

218 

1903 




207 


23 


Increase or Decrease 


43 

11 




31 


16 



Net Ton-Kilometres of Goods Traffic are divided as under 


SINAI (KANTARA-RAFA) RAILWAY 

1930 ... 22011273 

PALESTINE RAILWAY 

1930 ... 

46390536 

HIJAZ RAILWAY 

1930 ... 

13732914 

1929 ... 23363787 


1929 ... 

40234872 


1929 ... 

14226862 

Increase or Decrease 

1352514 

Increase or Decrease 


6155664 

Increase or Decrease 


493948 


Note:- The total figure includes tonnage once only where it relates to a throughout distance over the lines of both systems of Railways, 



PALESTINE RAILWAY 


TRAIN AND ENGINE KILOMETRAGE. 

I 

FOR THE YEAR ENDING 31 ST DECEMBER, I93O, COMPARED WITH THE YEAR ENDING 3IST DECEMBER I929. 


Name of Section. 

* 

Year. 


PAYING 

TRAIN KILOMETRES. 


Shunting 

etc. 

• 

Service 

Kims. 

Shunting and Service. 

Total 

Engine 

Kims. 

Coaching. 

Goods. 

Mixed. 

Total. 

°/o of Total 

°/o of Total Engine Kims. 

Rafa—Haifa Section. 

1930 

246567 

235817 

120664 

603048 

66.12 


44016 

£ A 



1929 

245741 

J93703 

104163 

543607 

61.98 

• • • 

35134 



Increase or Decrease. 


826 

42114 

16501 

59441 

• • • 

• • • 

8882 

• • • 


Jaffa—Jerusalem Section. 

1930 

53480 

84323 

171196 

308999 

33.88 

• • • 

1884 




1929 

9789 t 

118091 

117578 

383560 

38.02 

0 0 0 

1062 



Increase or Decrease. 


44411 

33768 

53618 

24561 

• • • 

0 0 0 

822 


• • # 

Total Palestine Railway 

1930 

300047 

320140 

291860 

912047 

1 00.00 

215329 

45900 

26.04 

1233276 


1929 

343632 

311794 

22 f 74 S 

877167 

1 00.00 

254057 

36196 

24.78 

1167420 

Increase or Decrease. 


43585 

8346 

70119 

34880 

... 

21272 

9704 

0 0 0 

65856 


SENTINEL—CAMMELL CAR KILOMETRAGE, FOR THE YEAR I 93 O,COMPARED WITH THE YEAR I 929 . 

Palestine Railway. 1930 140452 

1909 148560 

Increase or Decrease 8108 


VEHICLE KILOMETRAGE. 

FOR THE YEAR ENDING 31ST DECEMBER, I93O, COMPARED WITH THE YEAR ENDING 31ST DECEMBER, I929. 


Name of Section. 

Year. 

Passenger 
Vehicle Kims. 

WAGON KILOM ETRAGE — PAYI 

NG TRAFFIC. 

Service 

Vehicle Kims. 

Grand Total. 

Average Number 
of Vehicles per train. 

Loaded. 

Empty. 

Total. 

% of Empty to Total. 

Rafa—Haifa Section. 

Increase or Decrease. 

Jaffa ^-Jerusalem Section. 

Increase or Decrease. 

1930 

1929 

1930 
1939 

2031463 

1974009 

57454 

765512 

881432 

115920 

4684541 

3798523 

886018 

1092612 
1215775 

123163 

3239856 

2286538 

953318 

756321 

768233 

11912 

7924397 
6085061 
1839336 

1848933 

1984008 

135075 

40.88 

37.57 

• • • 

40.90 

38.72 

• • • 

1832340 

1542249 
290091 

94316 

102365 

8049 

11788200 

9601319 

2186881 

2708761 

2967805 

259044 

18.2 

16.6 

1.6 

8.7 

8.9 

.2 

Total Palestine Railway. 

1930 

2796975 

5777153 

3996177 

9773330 

40.88 

1926656 

14496961 

15.1 


1929 

2855441 

5014298 

3054771 

8069069 

37.86 

1644614 

12569124 

13.8 

Increase or Decrease. 


58466 

762855 

941406 

1704261 

... 

282042 

1927837 

1.3 


Note:- Brake Van Kilometrage not included. 











PALESTINE RAILWAY & OPERATED LINES. 


NUMBER OF PASSENGERS, ETC., 


DURING THE YEAR I 93 O. 

COMPARED WITH THE YEARS 1 929 AND 1928 . 



AVERAGE LOAD PER LOADED VEHICLE. 


DURING THE YEAR I 930 , 


COMPARED WITH THE YEAR 


I 929 . 



Kantara-Rafa. 

Rafa-Haifa. 

Jaffa-Jerusalem. 

Afule-Nablus-Tulkarem. 

Haifa-Acre-Saniakh. 

Nassib-Ma’an. 


mo 

1929 

1930 

1929 

1930 

1929 

1930 

1929 

1930 

1929 

1930 

1929 


Tons. 

Tons. 

A 

Tons. 

Tons. 

Tons. 

Tons. 

Tons, 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Average Load per 

Loaded Vehicle. 

9.3 

9.1 

8.0 

8.0 

8.2 

8.3 

8.4 

8.6 

9.1 

9.3 

8.1 

7.9 
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KANTARA-RAFA RAILWAY. 

REVENUE AND WORKING EXPENSES 


MSU* 


1* 


LP 


250 000 




rn/t* 


200000 


150.000 


100.000 


so.ooo 


vms 


w. 


run ino-D 


Whit 




REV£ nj£ 


'** rss 


has /3 






i 


3uPPf.u. 


tooooo 


>60000 


/4. 1J«J 




HTt /0 


*64 


iSO 











KANTARA-RAFA RAILWAY. 


COMPARATIVE SUMMARY OF STATISTICAL HEADS. 

FOR THE YEAR I 93 O, AS COMPARED WITH THE YEAR 1929 . 


Head 

No. 


Unit 

1930. 

1929. 

1 

Gauge. 


4’ 8 'll" 

4’ 8 'll" 

2 

Route Kiloraetrage. 

Kims. 

203 

203 

3 

Track Kilometrage. 

Kims. 

223 

223 

4 

Gross Railway Receipts. 

£P. 

139412 

143764 

5 

Railway Working Expenditure. 

£P. 

110223 

116775 

6 

Balance of Railway Revenue Account. 

£P. 

29189 

26989 

7 

Interest Charges.- 





(a) Interest 

£P. 

• # • 

• » • 


(b) Sinking Fund. 

£P. 

• • • 

• • • 


(c) Management 

£P. 

• • • 

• • • 


Total Interest Charges. 

£P. 

• • • 

• • • 

8 

Profit on Undertaking. 

£P. 

29189 

26989 

9 

Percentage of Railway Working Expendi¬ 





ture to Gross Railway Receipts. 

% 

79.1 

81.2 

10 

Capital Expenditure- 





(a). From Loan Fund. 

£P. 

• • • 

• • • 


(b). From Railway Revenue. 

£P. 

• • • 

6090 


Total Capital Expenditure. 

£P. 

• • • 

6090 

11 

Capital Expenditure per Route Kilometre. 

£P. 

• • • 

# • • 

12 

1 

Gross Railway Receipts per Route Kilometre. 

£P. 

687 

708 

13 

Railway Working Expenditure per Route 





Kilometre. 

£P. 

543 

575 

14 

Coaching Train Kilomelrage- 





(a). Paying including proportion of Mixed. 

Kims. 

152206 

154920 


I (b). Non paying. / 1 

Kims. 

• • • 

• • • 


Total. 

Kims. 

152206 

154920 

15 

Goods Train Kilometrage- 





(a). Paying, including proportion of Mixed. 

Kims. 

160306 

168652 


| / 

(b). Non paying. 

Kims. 

6086 

7445 


Total. / 

Kims. 

166392 

176097 

16 

Total Train Kilometrage. 

Kims. 

318598 

331017 

17 

Engine Kilometrage. 

Kims. 

380965 

390038 

18 

Percentage of Train to Engine Kilometrage. 

°/o 

83.6 

84.9 

19 

Gross Railway Receipts per paying Train 





Kilometre. 

Mils. 

446 

444 

20 

Railway Working Expenditure per Paying 





Train Kilometre. 

i 

Mils. 

353 

„ 361 








61 


Head 

No. 


Unit 


1930 


1929 


21 Average Goods Train Load (Net). 

22 Average Number of Vehicles per Coaching 

Train. 

23 Average Number of Vehicles per Goods 

Train. 

24 Number of Steam Locomotives in Stock. 

25 Average Kilometrage per Steam Locomotive 

in Stock. 

26 Passenger Receipts. 

27 Other Coaching Receipts. 

28 Total Coaching Receipts. 

29 Percentage of Coaching Receipts to Gross 

Railway Receipts. 

30 Coaching Receipts per Route Kilometre. 


31 


41 


Coaching Receipts per Paying Coaching 
Train Kilometre. 


32 Number of Passenger Journeys. 

33 Average Receipts per Passenger Journey. 

34 Number of Coaching Vehicles in Stock. 

35 Coaching Vehicle Kilometrage. 

36 Average Kilometres per Coaching Vehicle 

in Stock. 

37 Goods Receipts (including Live Stock). 

38 Percentage of Goods Receipts to Gross 

Railway Receipts. | 

39 Goods Receipts per Route Kilometre. 

40 Goods Receipts per paying Goods Train 


Kilometre. 

Tons of Goods Hauled (Paying). 


42 | Average Receipts per Ton 'of Goods. 

43 Net Ton Kilometrage of Goods (Paying) 

44 Average Receipt per Ton Kilometre. 


Tons 


No. 


No. 

No. 


Kims 

£P. 

£P. 

£P. 


<Vo 

£P 


Mils. 

No. 

Mils 

No. 

Kims 


Kira: 

£P. 


J /o 

£P 


Mils. 

Tons, 

Mils. 

Kims. 

Mils. 


45 Average length of Haul of Paying Traffic. Kims 


46 Number of Goods Vehicles/in Stock. 

47 Loaded Goods Vehicle Kilometrage. 

48 Empty Goods Vehicle Kilometrage. 

49 Total Goods Vehicle Kilometrage. 

50 Percentage of Empty to Total Goods 

Vehicle Kilometrage. 

51 Average load per loaded Vehicle. 

52 Average Kilometres per Goods Vehicle in 

/ Stock. 


No. 

Kims. 

Kims. 

Kims. 


% 

Tons 


Kims 


137 

138 

8.3 

8.3 

26.9 

27.5 

Nil 

Nil 

Nil 

Nil 

68849 

69079 

17546 

14474 

86395 

83553 

62.0 

58.1 

425.6 

411.6 

t 

567 

539 

87661 

81746 

785 

845 

Nil 

Nil 

1366948 

1290024 

Nil 

Nil 

49882 

55513 

35.8 

38.6 

245.7 

273.5 

311 

329 

111052 

119029 

447 

463 

22011273 

23363787 

2.3 

2.4 

198 

196 

Nil 

Nil 

2816413 

3044899 

1660205 

1803577 

4476618 

4848476 

37.1 

37.2 

9.3 

9.1 

Nil 

Nil 



KANTARA-RAFA RAILWAY 


Dr. 


NET REVENUE ACCOUNT. 


CR. 


To Transfer to Kantara 


£P. Mils. 


14,5Q4.201 


By Surplus during year 11)30. 


£P. Mils. 


29,188.402 


His Majesty’s Government share of Kantara-Rafa Railway 
Profits (Transferred to General Manager's Advance Account). 

Palestine Government share of Kantara-Rafa Railway 
Profits included in Palestine Railway Revenue. 


14,249.702 


344.499 

29,188.402 


Kantara-Rafa Railway Renewals (Spec 


54,943.014 


Amount due by Palestine Railway. 


29,188.402 


Dr. 


1 — 

RENEWALS (SPECIAL) 

FUND. 

Cr. 

To Balance carried Forward. 

• 

54,943.014 

54,9434)14 

By 

Balance as at 1st January, 1930. 

Transfer from Net Revenue Account. 

40,348.813 

14,594 201 

54.943 014 

LIABILITIES. 

GENERAL BALANCE SHEET 

AS AT 

3 I ST DECEMBER, I93O. 

ASSETS. 


54,943.014 


ON 

(O 


EXPENDITURE. 


RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT AS AT 31 ST DECEMBER, 1930 


Particulars 


To Construction of Way, Stations, etc 
” Balance ... 


Wickham 

Valuation. 

Investment 
by Palestine 
Government 

TOTA L 

£ P. 

£K 

£ p. 

739,174 

9,897 

749,071 



Nil. 


Particulars 


By His Majesty’s Government (Wickham Valuation) 


Palestine Government ... 
Loan 


• • • 


Loan £P. 2,5411 

Capital Improvements (Abstract "F” £P. 7,3561 


740,071 


RECEIPTS. 


TOTAL 


£ P. 


739,174 


9,897 


749,071 


KANTARA-RAFA RAILWAY 


EXPENDITURE 


KKVENUE ANI) EXPENDITURE ACCOUNT, 

FOR THE YEAR 193 O, COMPARED WITH YEAR I 929 


REVENUE 


Abst¬ 

ract 

A 


B 


C 


D 


HEADS 

Amount 

£P. 

% of Total 
Receipts 

Remarks 

HEADS 

Amount 

£P. 

0/o of Total 
Receipts 

Remarks 

To Maintenance and Renewals 




By Passenger Train 




of Ways and Works 




Traffic Receipts 




' 1930 

28649 

20.6 

For details see 

1930 

86395 

62.0 

For details see 

1929 

28643 

199 

folio No. 65 

1929 

83553 

58.1 

folio No. 64 

Increase or Decrease 

6 

• • • 


Increase or Decrease 

2842 

• • • 


Maintenance and Renewals of 




Goods Train 




Engines and Rolling Stock 




Traffic Receipts 




1930 

28709 

20.6 

For details see 

1930 

49882 

35.8 

For details see 

1929 

33350 

23.2 

folio No. 66 

1929 

55513 

38.6 

folio No. 64 

Increase or Decrease ^ 

4641 

♦ • • 


Increase or Decrease 

5631 

• • • 


Transportation Expenses 




Miscellaneous 




1930 

27621 

19.8 

For details see 

Receipts 




1929 

27842 

19.4 

folio No. 67 

1930 

3135 

2.2 

For details see 

Increase or Decrease 

221 

• • • 


1929 

4698 

3.3 

folio No. 64 

General Charges 




Increase or Decrease 

1563 

• • • 


1930 

25244 

18.1 

For details see 





1929 

26940 

18.7 

folio No. 68 





Increase or Decrease 

1696 

• • • 






Total Working Expenses 








1930 

110223 

79.1 






1929 

116775 

81.2 






Increase or Decrease 

6552 

• • • 






Surplus or Deficit 








1930 

29189 

20.9 






1929 

26989 

18.8 






Increase or Decrease 

2200 

• • • 






Total 




Total 




1930 

139412 

100.0 


1930 

139412 

100.0 


1929 

143764 

100.0 


1929 

143764 

100.0 


Increase or Decrease 

4352 

• • • 


Increase or Decrease 

4352 

« • • 



o 

W 


t 
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KANTARA-RAFA RAILWAY. 

ABSTRACT ”G” 

REVENUE FOR THE YEAR I 93 O COMPARED WITH I 929 . 


1929 


1930 

Amount 

£P. 

°/o of 
Total 

SUB HEAD OF REVENUE. 

Amount 

£P. 

°/o of 
Total 



ordinary passengers (Single and Return Fares.) 



6674 

4.6 

1 1st class. 

6999 

5.0 

10207 

7.1 

2nd class. 

9707 

7.0 

20886 

14.6 

3rd class. 

24208 

17.3 

37767 

26.3 

Total Ordinary Passengers 

40914 

29.3 

20214 

14.1 

; TOURISTS. 

1st class. 

17296 

• 

12.4 

8905 

6.2 

2nd class. 

9004 

6.5 

2189 

1.5 

3rd class. 

1635 

1.2 

31306 

21.8 

j • Total Tourists 

27935 

20.1 

6 

— 

SEASON TICKETS. 

— 

— 

69079 

48.1 

TOTAL RECEIPTS FROM PASSENGERS. 

68849 

49.4 

4996 

3.5 

BAGGAGE, ETC. 

9623 

6.9 

6923 

4.8 

MAILS. 

[ 6923 

5.0 

2555 

1.7 

OTHER TRAFFIC BY PASSENGER TRAIN. 

1000 

.7 

83553 

58.1 

Total Passenger Train Traffic. 

86395 

62.0 

55059 

38.3 

MERCHANDISE. 

49677 

35.6 

454 

3 

LIVE STOCK. 

205 

.2 

55513 

38.6 

Total Goods Train Traffic. 

49882 

35.8 

139066 

96.7 

• 

" TOTAL TRAFFIC RECEIPTS. 

136277 

97.8 

54 

— 

DEMURRAGES AND STORAGE. 

45 


460 

.3 

RENTS. 

507 

.3 

132 

.1 

SALES. 

57 

— 

4052 

2.9 

1 

UNCLASSIFIED. 

2640 

1.9 

4698 

33 

Total Miscellaneous Receipts. 

3135 

2.2 

143764 

100.0 

TOTAL REVENUE. 

139412 

100.0 


























KANTARA RAFA RAILWAY. 

ABSTRACT "A”. 

MAINTENANCE AND RENEWALS OF WAYS & WORKS. 

FOR YEAR 1930 COMPARED WITH YEAR I 929 . 


1929 

CLASSIFICATION 

1390 

Per Kilo of 

Line open 

Percentage of 
Gross Rcpts. 

Amount 

Amount 

Percentage of 
Gross Rcpts. 

Per Kilo of 
Line open 

£P. 

°/o 

£P. 

£P. | 

0/0 

£P. 

21 

2.91 

4179 

I. Personal Emoluments 

4159 

2.98 

20 




II. Maintenance of Roads, Bridges and Works 




9 

1 27 

1832 

Wages 

1954 

1.40 

9 

1 

.18 

254 

Materials 

314 

.22 

2 




III. Maintenance of Permanent Way 




49 

6.96 

10010 

Wages 

9645 

6.92 

48 

51 

7.28 

10467 

Materials 

10647 

7.64 

52 




IV. Maintenance of Station Buildings, Tools & Plant 




6 

.63 

912 

Wages 

820 

.59 

4 

4 

.61 

878 

Materials 

961 

.69 

5 




V. Maintenance of Signalling and Interlocking 




• • • 

.07 

97 

Wages 

110 

.08 

1 

• • • 

• 

.01 

14 

Materials 

39 

.03 

• • • 

141 

1992 

28643 

Total Abstract ‘A’ 

28649 

2055 

141 



KANTARA-RAFA RAILWAY. 


W«M 


ABSTRACT "B 


MAINTENANCE AND RENEWALS OF ENGINES AND ROLLING STOCK 

FOR THK YEAR I93O COMPARED WITH 1929. 



1929 


1930 

Per Engine 
Kilometre. 

Percentage of 
Gross Receipts 

Amount 

| 

CLASSIFICATION 

Amount. 

Percentage of 
Gross Receipts 

Per Engine 
Kilometre. 

Mils. 

«/« 

£P. 


£P. 

% 

Mils. 

7.2 

1.95 

2797 

A. PERSONAL EMOLUMENTS. 

2527 

1.81 

6.6 





B. OTHER CHARGES. 








Maintenance of Locomotives & Rail Cars. 




22.4 

6.08 

8740 


Labour. 

8228 

5.90 

21.6 

6.4 

1.75 

2513 


Materials. 

2613 

1.87 

6.9 

Per Coaching 

Vehicle Kim. 




Maintenance of Coaching Stock. 



Per Coaching 
Vehicle Kltn. 

1.9 

1.69 

2432 


Labour. 

1832 

1.32 

1.4 

1.1 

1.04 

1496 


Materials. 

887 

0.64 

.7 

Per Goods 
Vechicle Kim. 




Maintenance of Wagon Stock. 



Per Goods 
Vehicle Klin. 

0.6 

1.90 

2726 


Labour. 

2323 

1.67 

0.5 

0.4 

1.23 

1762 


Materials 

951 

0.68 

0.2 





Electrical Services. 




— 

0.38 

549 


Labour. 

512 

0.37 

■ M ■ 


0.53 

769 


Materials 

759 

0.54 

— 

/ 




Kantara-Rafa Railway Proportion of Renewals of 




— 

6.65 

9566 


Locomotives and Rolling Stock. 

8077 

5.79 

— 

— 

21.25 

30553 

Total Other Charges. 

26182 

18.78 

— 

— 

23.20 

33350 

Total Abstract ”B”. 

28709 

20.59 

— 


O 

o 



KANTARA —RAPA RAILWAY 


1929 


Per Train 
Kilometre 

Per Engine 
Kilometre 

Percentage of 
Gross Rcpts 

Amount 

Mils | 

Mils 

% | 

£P. 

19 

16 

4 31 

6198 

12 

10 

2.84 

4079 

1 

• • • 

.18 

259 

31 

26 

7.06 

% 

10151 

2 

1 

.38 

546 

1 

• • • 

.20 

286 

2 

1 

.39 

567 


• • • 


• • • 



.03 

.01 


.80 

.18 


36 

12 

6 


1143 

265 


4.22 

6063 

7.85 

11290 

1.99 

2848 

.81 

1170 

.01 

16 

.18 

257 

2.98 

4275 

.01 

16 

15.06 

21644 

19.37 

27842 


ABSTRACT “C”. 


TRANSPORTATION EXPENSES. 

FOR YEAR I93O COMPARED WITH YEAR I929. 


CLASSIFICATION 


A. PERSONAL EMOLUMENTS 

B. OTHER CHARGES 

Expenses in connection with running cf Locomotives & Cars 

I. Steam Train Locomotives 

(a) Wages of Engine and Shed Staff 

(b) Fuel 

Labour 

Materials 

(c) Water Supply 

Labour 

Materials 

(d) Lubricants, Waste, Tallow 

II. Drewry Cars 

Labour 

Fuel 

Other Materials 

III. Cleansing, Lubricating, Lighting, 81 Examination of Vehicles 

Labour 

Materials 

IV. Fire Protection 

Labour 

Materials 


Total — Labour 

Materials 

Expenses connected with Stations and movement 

and Traffic other than Locomotive Expenses 
Station Staff 

Traffic and Train Staff 
Wagon Covers and Ropes 
Porterage 

Total — Labour 

Materials 

Total Other Charges 

Total Abstract ‘C’ 


of Trains 


Amount 


£P. 

6370 


4056 

238 

9848 

507 

72 

482 


41 

14 

6 

1103 

199 


• • t 


5929 

10642 


2929 

1165 

14 

572 

4666 

14 


_1930_ 

Percentage of Per Engine 
Gross Rcpts Kilometre 


Per Train 
Kilometre 



% 

4.57 


2.91 

.17 

7.07 

.36 

.05 

.35 

.03 

.01 

.01 


.79 

.14 


• • • 


• • • 


4.25 

7.64 


2.09 

.84 

.01 

.41 


3.34 

.01 


15.24 


19.81 


Mils 


Mils 


17 


11 


26 


20 


13 

1 

31 


• • • 


• • • 


• • • 


• • • 


• • • 


15 


• • • 


• • • 


• • • 
















KANTARA-RAFA RAILWAY. 


ABSTRACT “D . 

GENERAL CHARGES. 

FOR YEAR 1930 , COMPARED WITH YEAR 1929 . 



1 9 : 

2 9 . 




1 9 

3 0 . 


Per Kilo of 
line open. 

Per Train 
Kilometre. 

Percentage of 
Gross Rcpts. 

Amount. 

CLASSIFICATION. 

Amount. 

Percentage of 
Gross Rcpts. 

Per Train 
Kilometre. 

Per Kilo of 
Line open. 

£P. 

Mils. 

®/0 

£P. 


£P. 

0/0 

Mils. 

£P. 

6 

3 

0.76 

1,093 

A. Personal emoluments. 

I. General Manager. 

1,103 

0.79 

3 

5 

15 

10 

2.16 

3,111 

II. Chief Accountant. 

3,144 

2.27 

10 

16 

7 

4 

1.03 

1,472 

III. Stores Superintendent, 

1,389 

0.99 

4 

7 

28 

17 

3.95 

5,676 

Total Personal Emoluments. 

5,636 

4.05 

17 

28 

8 

5 

1.04 

1,508 

B. Other Charges. 

Cost of Living Allowances. 

1,432 

1.02 

4 

7 

1 

1 

0.14 

206 

Travelling Allowances. 

177 

0.12 

1 

1 

1 

• • • 

0.09 

128 

Assisted Passages. 

153 

0.11 

• • • 

1 

• • • 

0 + • 

0.07 

102 

House Allowances. 

103 

0.07 

• • • 

• • • 

3 

2 

0.35 

503 

Equipment and Furniture. 

524 

0.37 

2 

3 

5 

3 

0.75 

1,080 

Printing, Stationery, Advertising and 

Publicity. 

899 

0.64 

3 

5 

• • • 

• • • 

0.14 

199 

Uniforms. 

165 

0.12 

1 

1 

1 

1 

0.24 

337 

Loss and Depreciation of Stores. 

3 

• 1 • 

• • • 

• • • * 

2 

1 

0.25 

358 

Compensation, Pension and Gratuities. 

735 

0.53 

2 

4 

6 

4 

0.81 

1,165 

Rent of Buildings and Land. 

1,142 

0.82 

3 

6 

• • • 

• • • 

• • • 

• • • 

Entertainment of Official Guests. 

2 

0.06 

• • • 

• • # 

f * I 

• • • 

0.04 

52 

Contingencies. 

53 

0.04 

• # • 

• • • 

62 

38 

8.70 

12,513 

Hire of Rolling Stock. 

11,125 

796 

35 

54 

2 

1 

0.32 

457 

Medical Services. 

461 

0.33 

2 

2 

11 

6 

1.52 

2,182 

Post and Telegraph Services. 

2,179 

1.55 

7 

10 

3 

2 

0.33 

474 

Colonial Audit Services. 

455 

0.32 

2 

2 

105 

64 

i 14.79 

21,264 

Total Other Charges. 

19,608 

14.06 

62 

96 

133 

81 

| 18.74 

26,940 

I Total ABSTRACT *D*. 

25,244 

18.11 

79 

124 






KANTARA-RAFA RAILWAY. 

STATEMENT OF REVENUE, FOR THE YEAR 1930 COMPARED WITH YEAR 1929 . 

TRAFFIC ORIGINATING AT KANTARA-RAFA RAILWAY STATIONS. 





OUTWARDS 

Total | 
Passenger 


INWARDS 






C 

0 a c h i n g 

T r ft 

f f i c 


G < 

0 0 d s T r 

a f f i 

c . 

G 0 0 d s 

T r 3 

1 f f i 

c 






Baggage, 1 

Other 







& Goods 









Passengers 

M ails, 
etc. 

Passeng. 

Traffic 

Total 

I 

Merchandise 

Live Stock 

9 

Total 

Receipts 

Merchandise 

Live Stock 

Total 




No. 

£P. 

Tons 

£P. 

£I\ 

£P. 

h ~ — * —i — 

Tons ] 

£P. 

No. J 

£P. J 

£P. 

£P. 

Tons | 

£P. 

No. j 

£P. 1 

£P. 

KANTARA 


1930 

28665 

43476 

586 

2791 

1106 

47375 

1105 

1161 

45 

21 

1182 

| 

48657 

966 

798 

216 

217 

1015 



1929 

29960 

44452 

758 

321) 

1079 

48742 

1938 

1010 

39 

36 

1046 

49788 

660 

902 

3645 

690 

1492 

Increase or 

Decrease 


1396 

977 

172 

417 

27 

1367 

833 

161 

6 

16 

136 

1231 

306 

104 

3399 

373 

477 

ROMANI 


1930 

1690 

360 

43 

39 

• • 9 

399 

211 

222 

2 

• • • 

222 

621 

1106 

681 

123 

10 

691 



1929 

996 

190 

5 

11 

1 

202 

i 91 

76 

• • • 

III 

16 

278 

618 

303 

114 

48 

351 

Increase or 

Decrease 


694 

170 

38 

28 

1 

197 

120 

146 

2 

• 9 9 

146 

343 

488 

378 

9 

38 

340 

EL ABD. 


1930 

1604 

386 

12 

37 

Ml 

423 I 

319 

263 

1 

• # • 

263 

686 

819 

389 

t • • 

• • # 

389 



1929 

851 

205 

• • • 

• • • I 

Ml 

205 

236 

205 

1 

• • • 

205 

410 

687 

211 

1 

• • • 

211 

Increase or 

Decrease 


753 

181 

12 

37 

• • • 

218 

84 

68 

• • • 

• M 

68 

276 

232 

178 

1 

• • • 

178 

MAZAR 


1930 

1307 

244 

41 

51 

ill 

295 

107 

111 

9 9 9 

• • • 

111 

406 

141 

114 

Ml 

• • • 

114 



1929 

609 

121 

115 

182 

1 

304 

28 

24 

60 

2 

26 

330 

69 

39 

9 9 9 

• • • 

39 

Increase or 

Decrease 


698 

123 

74 

131 

1 

9 

79 

87 

60 

2 

86 

76 

72 

75 

9 9 9 

• • • 

76 

MOSEIFIG 


1930 

613 

126 

7 

14 

• • • 

139 

136 

88 

• • • 

• • • 

88 

227 

126 

83 

1 

• • • 

83 



1929 

703 

157 

25 

28 

1 

186 

524 

318 

2 

• • • I 

318 

504 

240 

133 

• • • 

• • • 

133 

Increase or 

Decrease 


90 

32 

18 

U 

1 

47 

388 

230 

2 

• • • 

230 

277 

114 

50 

1 

• • • 

60 

EL ARISH 


1930 

11903 

6109 

259 

1124 

24 

7257 

1581 

2603 

198 

46 

2648 

9905 

6732 

5401 

65 

26 

5427 



1929 

7672 

3745 

120 

365 

24 

4124 

876 

1022 

158 

32 

1054 

6178 

6588 

4521 

61 

10 

4531 

Increase or 

Decrease 


4331 

2364 

139 

769 

• • • 

3133 

706 

168! 

40 

13 

1594 

4727 

1144 

880 

4 

16 

896 

RAFA 


1930 

2147 

669 

1 

2 

3 

674 

1209 

490 

I • • • 

• • • 

490 

1164 

412 

289 

• • • 

• • • 

289 



1929 

1808 

545 

• • • 

1 

3 

549 

1481 

710 

• • 

• • • 

710 

1269 

321 

234 

1 

1 

235 

Increase or 

Decrease 


339 

124 

1 

1 

• • • 

125 

272 

220 

l 

• • • 

220 

95 

91 

55 

1 

1 

54 

TOTAL 


1930 

47829 

51368 

949 

4061 

1133 

| 56662 

4668 

4938 

246 

66 

5004 

61566 

10302 

7765 

435 

253 

8008 



1929 

42499 

49415 

1023 

3788 

1109 

54312 

6173 

3365 

260 

70 

3436 

67747 

8083 

6343 

3822 

649 

6992 

Increase or 

Decrease 


5330 

1963 

74 

273 

24 

2250 

606 

1573 

14 

4 

1569 

3819 

2219 

1412 

3387 

396 

1016 


PLATFORM AND LAVATORY TICKETS 

No. £P. 


KANTARA 1930 272 1 

1929 675 3 

403 2 


Increase or Decrease 





KANTARA—RAFA RAILWAY. 


KILOMETRAGE OF LINES OPEN FOR TRAFFIC AS AT 31 st DECEMBER 1930 . 


Kantara—Rafa 


RUNNING 

- LINES 


0! J!_ _ T\ _ 1. 

% 

Length of Road 

Total Kims 

Siding Reduc 

.. — ^ 

ed 

0 — - 

First Track Second Track 

Over two Tracks 

Reduced to Single 

Track. 

to Single Tri 

ick. 

Kims. Kims. \ 

Kims. 

Kims. ' 

Kims. 


203.032 — 


203.032 

20.364 



Total Single Tracks 
including Sidings 


Kims 


223.396 


TRAIN AND ENGINE KILOMETRAGE. 

FOR THE'H’EAK ENDING 3ISt DECEMBER, 1930, COMPARED WITH THE YEAR ENDING 31st DECEMBER, I929 


Increase or Decrease 


1930 

1929 


PAYING TRAIN KILOMETRES. 


Coaching 


Goods 


Mixed 


152029 
152961 
932 


60175 

67201 

7026 


308 

3410 

3102 


Total 


312512 

323572 

11060 


Shunting 

etc. 


3346 


Service 

Kims. 


6086 

7445 

1359 


Shunting 61 
Service 

% of Total 
Engine 

Kims. 


17.96 

17.04 


Total 

Engine 

Kims. 


380965 

390038 

9073 


VEHICLE KILOMETRAGE. 

FOR THE YEAR ENDING 31st DECEMBER I930, COMPARED WITH THE YEAR ENDING 31st DECEMBER, I929 


1930 

1929 


Increase or Decrease 


Passenger 

WAGON KILOMETRAG] 

E - PAYING TRAFFIC 

Service 

Grand 

Total 

Average No. 

Vehicle 

Kims. 

Loaded 

Empty 

Total 0/0 of Em P t y 

to Total 

VJv l v ICt 

Vehicle 

Kims. 

of Vehicles 
per Train 

1266948 

2361840 

1357157 

3718997 36.49 

757621 

5743566 

18.0 

1290024 

2550372 

1473892 

4024264 36.62 

824212 

6138500 

18.5 

23076 

188532 

116735 

305267 — 

66591 

394934 

0.5 




















HIJAZ RAILWAY. 


REVENUE AND WORKING EXPENSES 


LP. 


! 25.000 


IOOOOO 


75.000 


50-000 


the accounts or the hu*z Riy 


in Pali Stine Duping the per^oo 


OCTOAER 1920 ro NUUKH >92A NE*i 


MERGED TOGETHER N/TM ThE 


PALESTINE Rir ACCOUNTS ANO 


THERER3RE NO JEROUTE 


RESULTS ARE A YA!i A ALE 




& 


// 




mm 


25000 


YEAR / 


•SU-tl 



to 




iSTS 27 


>327 


'310 


<319 


/OR 
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HIJAZ RAILWAY. 

COMPARATIVE SUMMARY OF STATISTICAL HEADS 


FOR THE YEAR I93O, AS COMPARED WITH THE YEAR I929. 


Head 

No. 


13 


14 


15 


16 

17 

18 
19 


1 Gauge. 

2 Route Kilometrage. 


20 


3 j Track Kilometrage 

4 Gross Railway Receipts. 

5 Railway Working Expenditure. 

6 Balance of Railway Revenue Accounts. 

7 (Interest Charges. 

(a) Interest. 

(b) Sinking Fund. 

I 

|(c) Management. 

Total Interest Charges. 

8 Profit on Undertaking. 

9 Percentage of Railway Working Expenditure 

I 

to Gross Railway Receipts. 

10 |Capital Expenditure. 

(a) From Loan Fund. 

(b) From Railway Revenue. 

Total Capital Expenditure. 

11 Capital Expenditure per Route Kilometre. 

12 Gross Railway Receipts per Route Kilometre. 

Railway Working Expenditure per Route 
Kilometre. 

Coaching Train Kilometrage. 

(a) Paying including proportion of Mixed 
and Sentinel-Cammell Cars. 


(b) Non paying. 

Total. 

Goods Train Kilometrage. 

(a) Paying, including proportion of Mixed. 

(b) Non paying. 


Total. 


I 


• ♦ 


Total Train Kilometrage. 

Engine Kilometrage. 

Percentage of Train to Engine Kilometrage. 

Gross Railway Receipts per Paying Train 
Kilometre. 

Railway Working Expenditure per Paying 
Train Kilometre. 


Unit. 

1930 

1929 


105 c/m. 

105 c/m. 

Kims. 

527 

527 

Kims. 

573 

570 

£P. 

116405 

110585 

£P. 

87264 

96371 

£P. 

29141 

14214 

£P. 

• • • 

• • • 

£P. 

• ft + 

• • • 

£P. 

• • • 

• • • 

£P. 

• • • 

» • + 

£P. 

29141 

14214 

% 

75.0 

87.1 

£P. 

• • • 

# • • • 

£P. 

6809 

3729 

£P. 

6809 

3729 

£P. 

12.9 

7.1 

£P. 

221 

210 

£P. 

166 

183 

Kims. 

239802 

240705 

Kims. 

• • • • 

• • • 

Kims. 

239802 

240705 

Kims. 

208200 

228881 

Kims. 

3889 

7628 

Kims. 

212089 

236509 

Kims. 

451891 

477214 

Kims. 

547523 

575019 

0/0 

82.5 

83.0 

Mils. 

260 

235 

Mils. 

195 

205 




Head 

No. 


21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 I 

49 

50 

51 

52 



1929 


Average Goods Train Load (Net). 

Average Number of Vehicles per Coaching 
Train. 

Average Number of vehicles per Goods 
Train. 

Number of Steam Locomotives in Stock. 

Average Kilometrage per Steam Locomotive 
in Stock. 

Passenger Receipts. 

Other Coaching Receipts. 

Total Coaching Receipts. 

Percentage of Coaching Receipts to Gross 
Railway Receipts. 

Coaching Receipts per Route Kilometre. 

Coaching Receipts per Paying Coaching 
Train Kilometre. 

Number of Passenger Journeys. 

Average Receipts per Passenger Journey. 

Number of Coaching Vehicles in Stock. 

Coaching Vehicle Kilometrage 

Average Kilometres per Coaching Vehicle 
in Stock. 

Goods Receipts (including Live Stock). 

Percentage of Goods Receipts to Grass 
Railway Receipts. 

Goods Receipts per Route Kilometre. 

Goods Receipts per Paying Goods Train 
Kilometre. 

Tons of Goods hauled (Paying). 

Average Receipts per Ton of Goods. 

Net ton Kilometrage of Goods. (Paying). 

Average Receipt per Ton Kilometre. 


Average Length of Haul of Paying Traffic.] Kims. 
Number of Goods Vehicle id Stock. 


Loaded Goods Vehicle Kilometrage, 

Empty Goods Vehicle Kilometrage. 

Total Goods Vehicle Kilometrage. 

Percentage of Empty to Total Goods 
Vehicle Kilometrage. 

Average Load per loaded vehicle. 

Average Kilometrage per Goods Vehicle in 
Stock. 


Tons, 


No 


No. 

No. 


Kims, 

£P. 

£P. 

£P. 


°/o 

£P. 


Mils. 

No. 

Mils. 

No. 

Kims. 


Kims. 

£P. 


% 

£P. 


Mils. 

Tons. 

Mils. 

Kims. 

Mils. 


No. 

Kims. 

Kims. 

Kims. 


•fo 

Tons. 


Kims. 


65 


7.2 


10.2 

53 


10331 

27762 

4753 

32515 


27.9 

61.7 


136 

488383 

57 

43 

879952 


20464 

70924 


61.0 

134.6 


340 

166339 

424 

13732914 

5.1 
83 
342 
1603657 
553327 
2156984 


25.6 

8.8 


6307 


62 


7.5 


103 

55 


10455 

25294 

5495 

30789 


27.8 

58.4 


128 

429132 

59 

43 

927798 


22090 

74114 


67.0 

140.6 


324 

178032 

414 

14226862 

5.2 

80 
344 
1694847 
740816 
2435663 


30.4 

8.9 


7080 







HIJAZ RAILWAY. 

GENERAL, BALANCE SHEET, AS AT 31ST DECEMBER, 1930. 


LIABILITIES. 


Difference between Revenue and Expenditure as at 

■ 

31 st December 1930 . 

Palestine Railway 


Amount 


£P. Mils. 


22,332.894 

44,732.094 


67,064.988 


ASSETS. 


ADVANCES BY PALESTINE RAILWAY I- 

Cash Advance to late Administration of Ma’an-Medina 
Railway. 

Hijaz Railway (Stores, etc.) Account. 

Accumulated Deficit on Working of Hijaz Railway 
during period j. 4.1924 to 31 . 12 . 1929 . 


Amount 


£P. Mils. 


29.087 

18,765.764 


48,270.137 


67,064.988 


RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT AS AT 31st DECEMBER I930. 


EXPENDITURE RECEIPTS 


Particulars 

Wakf 

Investment 
by Palestine 

Capital 
Improvement 
Abstract “F” 

Total 

Particulars 

Total 

Administrat. 

Government 




£P. 

£P. 

£P. 1 

£P. 


£P. 

To Construction of Way, Stations etc. 

307,602 

8,889 

28,156 

344,737 

By Mr. Anthony estimated value of the Hijaz Railway 


To Rolling Stock. 

46,154 

— 

41,162 

87,316 

in Palestine (Wakf). (The Hijaz Railway in 


To Sentinel-Cammell Coaches. 


14,605 

14,605 

Transjordan is not included). 

By Palestine Government. (Loan) 

By Capital Improvements chargeable to Hijaz 

353,846 

8,889 



353,846 

8,889 

83,923 

446,658 


Railway Revenue 

83,923 

Balance Available 




Nil 













446,658 


446,658 


HIJAZ RAI 


EXPENDITURE 


REVENUE AND EXPEN 

FOR THE YEAR I93O, COMP 


Abst¬ 

ract 

A. 


B. 


C. 


D 


HEADS 


To Maintenance and Renewals of 
Ways and Works 

1930 

1929 

Increase or Decrease 

Maintenance and Renewals of 
Engines & Rolling Stock 

1930 
^1929 

Increase or Decrease 


Transportation Expenses 


1930 

1929 


Increase or Decrease 
General Charges 


1930 

1929 


Increase or Decrease 
Total Working Expenses 


1930 

1929 


Increase or Decrease 
Surplus or Deficit 


1930 

1929 


Increase or Decrease 

Total 


1930 

1929 


Increase or Decrease 


Amount 

£P. 


20205 

22635 

2430 


20955 

24125 

3170 


32232 

35103 

2871 


13872 

14508 

636 


87264 

96371 

9107 


29141 

14214 

14927 


116405 

110585 

5820 


°io of Total 
Rcpts 


27.4 

10.5 


18.0 

21.8 


27.7 

31.7 


• • • 


11.9 
13.1 


• • * 


75.0 

87.1 


• • • 


25.0 

12.9 


100.0 

100.0 


Remarks 


For details ^ 
folio No. 98 


For details i 
folio No. 79 


For details } 
folio No. 80 


For details 
folio No. 81 



o 
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HIJAZ RAILWAY. 

Abstract ‘G’ 

REVENUE FOR THE YEAR >930 COMPARED WITH *929 


1929 1930 

—- SUB HEAD OF REVENUE -r- 


Amount 

°/o of 


Amount 

% of 

£P. 

Total 


£P. 

Total 



Ordinary Passengers (Single and Return Fares) 



1148 

1.0 

1st class 

926 

.8 

1567 

1.5 

2nd class 

2354 

2.0 

21584 

19.5 

3rd class 

23514 

20.2 

24299 

22.0 

Total Ordinary Passengers 

26794 

23.0 



1 Tourists 



275 

.2 

1 st class 

240 

.2 

100 

.1 

2nd class 1 

52 

—— 

138 

.1 

3rd class 

61 

.1 

513 

.4 

Total Tourists 

353 

.3 

482 

4 

Season Tickets i 

615 

.5 

25294 

22.8 

Total Receipts from Passengers 

27762 

23.8 

2860 

2.6 

Baggage, etc. 

2815 

2.5 

1191 

1.1 

Mails 

1194 

1.0 

1444 

1.3 

Other Traffic by Passenger Train 

744 

.6 

30789 

27.8 

Total Passenger Train Traffic 

32515 

27.9 

73760 

66.7 

Merchandise * 

70597 

60.6 

354 

.3 

Live Stock 

327 

.4 

74114 

67.0 

f 

Total Goods Train Traffic 

70924 

61.0 

104903 

94.8 

Total Traffic Receipts 

/ 

103439 

88.9 

594 

.5 

# 

Demurrage and Storage 

566 

.5 

557 

.5 

Rents 

8206 

7.0 

1670 

1.6 

Sales 1 

549 

.5 

2861 

26 

Unclassified 

3645 

3.1 

5682 

5.2 

Total Miscellaneous Receipts 

12966 

11.1 

J 10585 

100.0 

Total Revenue 

116405 

100.0 




I 

f 



HIJAZ RAILWAY. 

ABSTRACT m a” 

MAINTENANCE AND RENEWALS OF WAYS & WORKS. 

FOR YEAR 1930 COMPARED WITH YEAR 1929. 


1929 

CLASSIFICATON 

193 ° 

Per Kilo 

of Line open. 

Percentage of 

Gross Receipts 

Amount. 

Amount. 

Percentage of 
Gross Receipts 

Per Kilo 

of Line open. 

£P. 

°/o 

£P. 

£P. 

% 

£P. 

8 

355 

^ 3922 

I. Personal Emoluments 

3272 

2.81 

6 




II. Maintenance of Roads, Bridges & Works 




3 

1.28 

1422 

Wages 

877 

.75 

2 

. — 

.32 

350 

M aterials 

723 

62 

1 




III. Maintenance of Permanent Way 




28 

13.27 

14677 

Wages 

13179 

11.32 

25 

2 

.85 

936 

Materials 

793 

.68 

2 




IV. Maintenance of Station Buildings, Tools and Plant. 




1 

.65 

724 

Wages 

660 

.57 

1 

1 

.32 

355 

Materials 

532 

.46 

1 

# 



V. Maintenance of Signalling & Interlocking. 




— 

.13 

142 

Wages 

117 

.10 

_ 

— 

.10 

107 

Materials 

52 

.05 

— 

43 

20.47 

22635 

TOTAL ABSTRACT ”a” 

20205 

17.36 

38 


HIJAZ RAILWAY. 

ABSTRACT “B”. 

MAINTENANCE & RENEWALS OF ENGINES AND ROLLING STOCK. 


FOR THE YEAR I93O COMPARED WITH I929. 


„ 1929 

a 

CLASSIFICATION 

193° 

Per Engine and 

Percentage of 
Gross Receipts 

A mntinfr 

Amount 

Percentage of 
Gross Receipts 

Per Engine and 
Sentinel-Cammell 
Car Kilometre 

wvll kIUvl*vaillUICU 

Car Kilometre. 

/VIII UUIl 1 

Mils 

•/o 

£P. 

£P. 

% 

Mils 

4.8 

2.50 

2764 

A. PERSONAL EMOLUMENTS. 

2488 

2.14 

4.5 



. - -- 

B. OTHER CHARGES. 







Maintenance of Locomotives and Rail Cars. 




17.2 

8.92 

9871 

Labour 

9008 

7.73 

16.4 

5.1 

2.68 

2955 

Materials 

2901 

2.49 

5.3 

Per Coaching 






Per Coaching 

Vehicle 



Maintenance of Coaching Stock. 



Vehicle 

Kilometre 






Kilometre 

2.2 

1.84 

2043 

Labour 

1600 

U8 

1.8 

1.4 

1.16 

1283 

Materials 

775 

0.66 

0.9 

Per Goods 






Per Goods 

Vehicle 



Maintenance of Wagon Stock. 



Vehicle 

Kilometre- 






Kilometre 

0.9 

2.08 

2789 

Labour 

2029 

1.74 

0.9 

0.6 

1.34 

1480 

Matreials 

831 

0.72 

0.4 




Electrical Services. 




— 

0.54 

599 

Labour 

533 

0.46 

— 

— 

0.76 

841 

Materials 

790 

0.68 

— 

— 

19.32 

21361 

Total Other Charges. 

18467 

15.86 

— 


21.82 

24125 

TOTAL ABSTRACT “B". 

20955 

18.00 



HIJAZ RAILWAY. 

ABSTRACT 4 *C’\ 

TRANSPORTATION EXPENSES 


FOR YEAR 1930 COMPARED WITH YEAR I929. 



1929 


For Train 
Kilometre 


Mils 


24 


12 

1 

31 


Per Engine 
Kilometre 

Percentage of 
Gross Rcpts 

Amount 

CLASSIFICATION 

| Mils 

0/0 

£P. 


19 

7.69 

8502 

A. Personal Emoluments 




' B. Other Charges 




Expenses in Connection with running of Locomotives and Cars. 




I. Steam Train Locomotives 

10 

4.02 

4451 

(a) Wages of Engine and Shed Staff 

(b) Fuel 

• • • 

.26 

282 

Labour 

24 

10.02 

1078 

Materials 

1 


597 

(c) Water Supply 

.54 

Labour 

• • • 

.28 

313 

Materials 

1 

.56 

619 

(d) Lubricants, Waste, Tallow 

Per Fentinel-Cam- 
mell Car Kilometre 



II. Sentinel-Caimnell Coaches 

3 

.30 

334 

Labour 

7 

.71 

783 

Fuel 

1 

.09 

101 

Other Stores 




III. Drewry Cars 

• • • 

.23 

261 

Labour 

• • • 

.08 

86 

Fuel 

• • • 

.04 

40 

Other Materials 


.87 


IV. Cleansing, Lubricating, Lighting & Examination of Vehicles 

• • • 

960 

Labour 

• • • 

.20 

222 

Materials 


1930 


Amount 

Percentage of 

Gross Rcpts 

For Engine 
Kilometre 

For Train 
Kilometre 

£P. 

°/o 

Mils 

Mils 

7758 

6.66 

18 

23 

4215 

3.62 

10 

13 

249 

.22 

1 

1 

10259 

8.81 

24 

1 31 

528 

.45 

1 

2 

75 

.06 

• • • 

• • • 

502 

.43 

1 

2 



Per Sentinei*Cam- 




mell Car Kilometre 


416 

.36 

4 

• • • 

706 

.61 

7 

• 

• • • 

84 

.07 

1 

• • • 

209 

.18 

• t • 

• • • 

70 

.06 

. . . 

• • • 

31 

.03 

♦ ft 

• • • 

963 

.83 

♦ • • 

3 

174 

.15 


1 


m 






• • • 

• • • 

• • • 

1 

• • • 

• V 

• • • 

2 

• • • 

• • • 

6.23 

0886 

• • • 

t • t 

11.97 

13244 

9 

• • • 

2.80 

3100 

5 

• • • 

1.54" 

1706 

• • • 

• • • 

.01 

8 

4 

• • • 

1.47 

1621 

• • • 

• • • 

.03 

36 

18 

• • • 

5.81 

6427 1 

• • • 

• • • 

.04 

44 

• • • 

• • • 

24.05 

26601 

• # • 

• • • 

31.74 

35103 


V. 


hire Protection 

Labour 

Materials 


Total ... Labour 

Materials 

Expenses connected with Stations and Movements of Trains and 
Traffic other than Locomotive Expenses 

Station Staff 

Traffic and Train Staff 

Wagon Covers and Ropes 

Porterage 

Running Rights over C.F.H. 


Total . 


. Labour 
Materials 


Total Other Charges 


Total Abstract *C’ 


• • • 

5 

• • # 

• • • 

• • • 

• • • 

• • • 

• • • 

6563 

5.64 

• • • 

• • • 

11923 

10.24 

• • • 

• * • 

3077 

2.64 

• • • 

0 

1556 

1.34 

• • • 

5 

6 

.01 

• • • 

• • • 

1310 

1.13 

• • • 

4 

39 

0.3 

• m # 

• • • 

5943 

5.11 

• • i 

18 

45 

.04 

• t • 

• • • 

24474 

21.03 

• • t 

• • • 

32232 

27.69 

• • • 

• • • 

• 


i 


00 










HIJAZ RAILWAY. 

ABSTRACT “D*\ 

GENERAL CHARGES 


FOR YEAR 1930 COMPARED WITH YEAR 1929 


1929 


Per Kilo 
of 

Line Open. 

Per Train 

Kilometre 

Percentage 

of Gross 
Receipts 

Amount 


£P. 

Mil*. 

Wo 

£P. 






A. 

2 

3 

1.07 

1190 

I. 

7 

9 

3.03 

3347 

IL 

3 

5 

1.45 

1603 

III. 

12 

17 

5.55 

6140 






B. 

3 

5 

1.50 

1756 


1 

1 

.21 

239 


— 

— 

.13 

141 


— 

— 

.12 

130 


1 

2 

.50 

551 


3 

4 

1.25 

1387 


— 

— 

.19 

211 


— 


.02 

20 


1 

2 

.65 

717 


1 

1 

.27 

294 


A 

— 

.05 

56 


/ 

1 

2 

.51 

568 


3 

5 

1.61 

1782 


1 

1 

.47 

516 


15 

23 

7.57 

8368 


27 

40 

13.12 

14508 



CLASSIFICATION 


193 ° 


PERSONAL EMOLUMENTS. 

General Manager 
Chief Accountant 
Stores Superintendent. 

Total Personal Emoluments 

OTHER CHARGES 

Cost of Living Allowances 
Travelling Allowances 
Assisted Passages 
House Allowances 
Equipment and Furniture 

Printing, Stationery, Advertising and Publicity 
Uniforms 

Loss and Depreciation of Stores 

Compensation, Pensions and Gratuities 

Rent of Buildings and Land 

Entertainment of Offical Guests 

Contingencies 

Medical Services 

Post and Telegraph Services 

Colonial Audit Services 

Total Other Charges 

TOTAL ABSTRACT ”d” 


Amount 

Percentage 

of Gross 

Receipts 

Per Train 
Kilometre 

Per Kilo 

of 

Line Open. 

£P. | 

°/o 

Mils. 

£P. 

1158 

1.00 

4 

2 

3264 

2.80 

10 

6 

1458 

1.25 

4 

3 

5880 

5.05 

18 

11 

1472 

1.27 

4 

3 

186 

.16 

1 

1 

150 

.13 

— 

— 

98 

09 

— 

— 

547 

.47 

2 

1 

941 

.81 

3 

2 

173 

.15 


— 

2 


— 

— 

784 

.67 

2 

1 

280 

.24 

1 

1 

2 

— 

— 

— 

73 

.06 

— 

— 

500 

.43 

2 

I 

2306 

1.98 

7 

4 

478 

.41 

1 

1 

7992 

6.87 

23 

15 

13872 

11.92 

_ 4I _ 1 

26 


00 

ro 



HIJAZ RAILWAY. 


ABSTRACT “F n . 

EXTRAORDINARY EXPENDITURE. 

ON BOTH CAPITAL AND MAINTENANCE ACCOUNT MET FROM REVENUE. 

0 


CLASSIFICATION. 

Amount. 

£P. 

Total. 

£P. 

Engineering Works and Equipment. 



Works of Capital Nature. 

242 


Works on Capital Improvements from Revenue. 

688 

930 

Locomotives, Carriage and Wagon Stock and Equipment. 



Works of Capital Nature. 

608 


Works on Capital Improvements from Revenue. 

5,271 

5,879 

Total Abstract *F\ 


6,809 


KILOMETRAGE OF LINES OPEN FOR TRAFFIC AS AT 31ST DECEMBER 1930. 




RUNNING LINES. 
Length of Road. 

Total Kims 
Reduced to 

Single Track. 

Kims. 

Sidings Reduced to 
Single Track. 

Kims. 

Total Single Tracks 
including Sidings. 

Kims. 

Name of Section. 

First 

Track. 

Second 

Track. 

Over two 
Tracks. 


Kims. 

Kims. 

Kims. 

Haifa —Samakh. 

87.532 

• • • 

• • • 

87.532 

28.933 

116.465 

Acre Junction—Acre. 

17.932 

• • • 

• • • 

17.932 

3.164 

21.096 

Afule—Nablus. 

78.045 

• • • 

• • • 

78.045 

3.185 

81.230 

Massoudieh—Tulkarem. 

20.000 

• • • 

• • 

20.000 

2.525 

1 22.525 

Nassib—Ma’an. 

323.319 

• • • 

• • • 

323.319 

8.075 

331.394 

Total. 

526.828 

• • • 

... 

526.828 

45.882 

575.710 








HIJAZ RAILWAY. 

105 C/M. GAUGE. 

STEAM LOCOMOTIVES. 

POSITION AS AT 3 1 ST DECEMBER, I93O. 


Class. 

1 . 1 

2 . 


3. 

4. 

5. 

6 . 1 

7. 1 

8 . 

Wheel 

Distribution. 

Cylirn 

Diameter. 

mins. 

lers. 

Stroke. 

mnis. 

Weight on 
Coupled Wheels 

Tons. 

Tractive effort 
at 85 per cent 
Boiler Pressure. 

No. on hand 
at beginning 
of year 1930 . 

No. of New Loco¬ 
motives brought 
into service 
during year 1930 . 

No. scrapped 
during year 1930 . 

No. on hand. 

at end of 

year 1930 . 

Hartmann 

- 2 - 6-0 

330 

510 

• • • 

11068 lbs. 

6 

• • • 

2 

4 

Hartmann 

2 - 8-0 

410 

500 

# • • 

17690 lbs. 

6 



6 

Hartmann 

2 - 8-2 

480 

500 

• • • 

24248 lbs. 

6 



6 

Borsig 

2 - 8-0 

470 

550 

40 

22802 lbs. 

2 



2 i 

Krauss 

0 - 6-0 

340 

500 

30.4 

13866 lbs. 

9 



Q 00 

Krauss 

2 - 8-0 

405 

500 

• • • 

17756 lbs. 

8 



8 | 

Winterthur 

2 - 8-0 

410 

500 

• • • 

17690 lbs. 

6 



6 ' 

Yung 

2 - 8-0 

410 

500 

• • • 

18200 lbs. 

3 



3 

Yung 

2 - 8-0 

410 

500 

• • • 

18200 lbs. 

1 



1 

La Meuse 

2 - 6-2 

400 

500 

• • • 

18027 lbs. 

3 



3 

La Meuse 

0-10-0 

480 

500 

• • • 

25944 lbs. 

3 



3 

Sentinel- Cammell 

Double 









Steam Rail Cars 

Articulated 

6" 

7” 

# 

• • • 

120 B.h.P 

2 

• • • 

• • • 

2 


Total. 

55 

• • • 

2 

53 


S.C.S.R. Cars —Individual Axle Loads not available. 

Note:- Six 105 c/111 Gauge Engines declared as scrap and not included in above. 

The two engines referred to in column No. 7 (Nos. 50 and 52) were declared 
as surplus and sold with the six previously scrapped. 

i 











I 1 IJAZ RAILWAY. 


105 C/M GAUGE 


COACHING VEHICLES 

POSITION AS THE 31st DECEMBER I93O 



* 

Bogie 

Four 

Wheeled 

Total 

Number of 
Vehicles 

g 1 1 

Seats or Berths 

1 

Total in 

1930 

1 st Class 

2 nd Class 

3 rd Class 

Passenger Vehicles 







1 

Carriages of Uniform Classes 

18 

• • • 

18 

95 

• • • 

808 

903 

Composite Carriages 

10 

• • t 

10 

111 

163 

135 

409 

Restaurant Carriages 

• • • 

• • • 

• • • 

• • • 

• • • 

• •• 

• • • 

Sleeping Carriages 

% 

• • • 

• • • 

• • • 

• • • 

t • • 

• • 

• • • 

Miscellaneous 

1 

• • • 

1 

2 

• • i 

• ♦ t 

2 

Total Passenger Vehicles 

29 

• it 

29 

208 

163 

943 

1314 

Other Coaching Vehicles 








Post Office Vans 

•if 

• • • 

it# 





Luggage, Parcel Post Office & Brake Vans 

4 

• • • 

4 





Carriage Trucks 

• i 1 


• t • 





Horse Boxes 

• • • 

• • • 

t • • 





Miscellaneous 

3 

7 

10 





Total Other Coaching Vehicles 

7 

7 

14 





Total Coaching Vehicles 

36 

7 

43 




A 


Year 1929 


Total Number of 
Vehicles 


17 

10 


• • • 


• • 


1 


28 


• • • 


3 


• 1 • 


• • 


11 


14 


42 


Total Seats 
berths 


873 

409 


• • 


2 


1284 




HIJAZ RAILWAY. 

105 C/M. GAUGE. 

GOODS VEHICLES. 

POSITION AS AT 3 1 ST DECEMBER, 1930. 


Description 


Traffic Vehicles 

Flat Wagons- 
Four wheeled 
Bogie 

Low Sides- 
Four wheeled 
Bogie 

High Sides- 
Four wheeled 
Bogie 

Covered - 

Four wheeled 
Bogie 

Live Stock- 
Four wheeled 
Bogie 

Timber or Rail- 
Four wheeled 
Bogie 

Tank—(Oil)- 
Four wheeled 
Bogie 

Brake Vans- 
Four wheeled 
Bogie 

Miscellaneous- 
Four wheeled 


Bogie 


Total 


Service Vehicles 
Fuel- 

Four wheeled 
Bogie 

Ballast- 

Four wheeled 
Bogie 

Tank—(Water)- 
Four wheeled 
Bogie 

Engineering- 
Four wheeled 
Bogie 

Miscellaneous 
Four wheeled 
Eight wheeled 
Bogie 


1 1 

1 2. 

1 3 . 

4 . 

1930 . 

19 * 29 . 

Total on books 
at end of year. 

Total Carrying 
Capacity. 
Tons. 

Total on books 
at end of year. 

Total Carrying 
Capacity. 
Tons. 


4 


104 


• • 


27 


176 


5 


• • 


• • • 


17 


333 


/ 


• • 


/ ... 


• • 


5 


• • • 


1 

1 

2 


Total Service Vehicles 


9 


75 


• • • 


1595 


• • • 


575 


2640 


• • 


75 


• • • 


• • 


302 


• • • 


5262 


• • • 


115 


7 

15 
• 30 


167 


4 


75 


• • • 


106 


27 


177 


• • • 


5 


• • • 


• • • 


15 


334 


6 


• • • 


1 

1 

2 


10 


• • 


1615 


• • • 


560 


2665 


75 


• • 


• • • 


267 


• • 


• • • 


• • 


5257 


• • • 


130 


• • 


7 

15 

30 


182 


Grand Total 


342 


5429 


344 


5439 





HIJAZ RAILWAY. 

RAIL MOTOR VEHICLES — PETROL LOCOMOTIVES 


NUMBER ON HAND AS AT 3LI2.3O 


Rail Motor Vehicles 


20 H. P. Drewry Cars 


Number 


Total Seating 
Accomodation 



18 


COAL AND OIL CONSUMPTION 


FOR THE YEAR ENDING 31st DECEMBER 1930. 
COMPARED WITH THE YEARS 1929, 1928 AND 1927 


1930 


1929 


I 


1928 


/ 


1927 


Coal Consumption 


Kilogrammes per 
Engine Kilometre 


Oil Consumption 


Pints per ioo 
Engine Kilometres 



HIJAZ RAILWAY. 


STATEMENT OF REVENUE, FOR YEAR 1930, COMPARED WITH YEAR 1929. 


TRAFFIC ORIGINATING AT HIJAZ RAILWAY STATIONS. 


0 

OUTWARDS. 

INWARDS 


Coaching 

Traffic 



Goods 

Traffic 

• 

Total 
Passenger 
& Goods 
Receipts 


Goods 

Traffic 


Passengers 

Iia KK*ge, 

Mails, etc. 

Other 

Passenger 

Traffic 

Total 

Merchandise 

Live Stock 

Total 

Merchandise 

Live * 


Total 

No. j 

£P. 

Tons. 

£P. 1 

£P. 

£P. 

Tons | 

£P. 

No. 

£P. 

£P. 

£P. 

Tons 

£P. 

No. - 

£P. 

£P. 

HAIFA, N. G. 


1930 

209749 

8204 

452 

798 

492 

9494 

61373 

29414 

241 

21 

29435 

38M29 

51313 

17033 

765 

36 

17069 



1929 

210936 

8354 

470 

851 

721 

9926 

67436 

32246 

183 

20 

32266 

42192 

60927 

16375 

1772 

89 

15464 

Increase or 

Decrease 


^7087 

150 

18 

53 

229 

432 

6062 

2832 

58 

1 

2831 

3263 

386 

1658 

1007 

53 

1605 

ACRE 


1930 

104619 

3533 

49 

124 

14 

3671 

24204 

7104 

114 

9 

7113 

10784 

6639 

2077 

69 

6 

2083 



1929 

67397 

2827 

34 

1 100 

.7 

2934 

19713 

5767 

15 

3 

6770 

8704 

6464 

2212 

16 

4 

2216 

Increase or 

Decrease 


37222 

706 

15 

24 

4 

737 

4491 

1337 ] 

99 

6 

1343 

2080 

176 

135 

63 

2 

133 

KFARJOSHUA 


1930 

7986 

394 

136 

91 

• IBM 

485 

508 

236 

80 

19 

255 

740 

6701 

1778 

41 

3 

1781 



1929 

6639 

366 

61 

51 

5 

421 

1169 

439 

80 

10 

449 

870 

3022 

848 

166 

6 

854 

Increase or 

Decrease 


1346 

29 

75 

40 

5 

64 

661 

203 

8 

9 

194 

130 

3679 

930 

1 124 

3 

927 

AFULE 


1930 

31616 

2337 

123 

158 

72 

2667 

2360 

1056 

208 

56 

1112 

3679 

10619 

3102 

90 

8 

3110 



1929 

26177 

1986 

124 

172 

11 

2169 

3310 

1281 

350 

33 

1314 

3483 

8866 

3076 

174 

17 

3092 

Increase or 

Decrease 


6438 

351 

1 

14 

61 

398 

960 

225 

142 

23 

202 

196 

1783 

27 

84 

9 

18 

JENIN 


1930 

1151 

205 

3 

6 

— 

211 

944 

437 

2 


437 

648 

1970 

740 

35 

2 

742 

m 


1929 

1094 

187 

2 

4 

— 

191 

1951 

734 

11 

5 

739 

930 

2403 

950 

5 

2 

952 

Increase or 

Decrease 


57 

18 1 

1 

2 

— 

20 

1007 

297 

9 

5 

302 

282 

433 

210 

30 

— 

210 

ARRABEH 


1930 

836 

66 

1 

3 

— 

59 

679 

378 

52 

2 

380 

439 

422 

171 

7 

i 1 

172 



1929 

1141 

82 


1 


83 

867 

409 

— 

— 

409 

492 

569 

231 



231 

Increase or 

Decrease 


305 

26 

1 

2 


24 

188 

31 

52 

2 

29 

63 

147 

60 

7 

1 

59 

SILEH 


1930 

297 

32 

— 

— 

— 

32 

702 

393 

— 

— 

393 

425 

261 

102 

106 

9 

111 



1929 

686 

72 

— 

— 

— 

72 

1083 

649 

— 

— 

649 

621 

531 

235 

22 

1 

236 

Increase or 

Decrease 


389 

40 

— 

— 

— 

40 

1 381 

156 

— 

— 

156 

196 

270 

133 

84 

8 

125 

MESSOUDIEH 


1930 

1429 

72 

— 

1 

— 

73 

196 

101 

— 

— 

101 

174 

132 

45 



45 



1929 

1672 

97 

1 — 

— 

— 

97 

275 

134 

. 

— 

134 

231 

341 

146 


- - 

146 

Increase or 

Decrease 


243 

25 

— 

1 

— 

24 

80 

33 

— 

— 

33 

67 

209 

101 

— 

— 

101 

NABLUS 


1930 

1963 

483 

32 

68 

39 

590 

6085 

2732 

17 

5 

2737 

3327 

9424 

4979 

55 

4 

4983 



1929 

2674 

535 

34 

79 

42 

656 

6875 

2660 

31 

2 

2662 

3318 

14401 

7359 

352 

17 

7376 

Increase or 

Decrease 


721 

52 

2 

11 

8 

66 

210 

72 

14 

3 

76 

9 

4977 

2380 

297 

13 

2393 

TULKAREM, N.G. 


1930 

560 

21 

— 

l 

— 

22 

2242 

1265 

— 

— 

1265 

1287 

484 

1065 

1 

1 

1066 



1929 

917 

40 

— 

—— 

— 

40 

3485 

1938 

— 

— 

1938 

1978 

673 

833 

500 

29 

862 

Increase or 

Decrease 


357 

19 

— 

1 

— 

18 

1243 

673 

— 

— 

673. 

691 

89 

232 

499 

28 

1 

204 




NUR ESH SHAMS 


Increase or Decrease 



1929 


AIN HAROD 


Increase or Decrease 


1930 

1929 


SHUTTA 


Increase or Decrease 


1930 

1929 


BEISAN 


Increase or Decrease 
JISR EL MAJAMIE 

Increase or Decrease 

NAHARAIM 

% 

Increase or Decrease 
SEMAKH 

Increase or Decrease 
AMMAN 

Increase or Decrease 
OTHER H.R.T. STATIONS 


Increase or Decrease 


ITT 


1929 


1930 

1929 


1930 

1929 


1930 

1929 


1930 

1929 


TIT 


1929 


308 

464 

146 

18105 

15669 

2636 

11868 

8300 

3568 

19526 

13805 

6721 

8929 

8116 

183 

14200 

14852 

662 

32876 

23188 

9687 

5812 

5178 

634 

6463 

5304 

1149 


15 

27 

12 

1023 

1044 

21 

641 

500 

141 

1822 

1335 

487 

638 

636 

2 

1407 

1684 

177 

3205 

2807 

398 

2878 

2428 

450 

2874 

2438 



71 

132 

61 


94 

100 

6 

179 

141 

38 


387 

692 

205 

20 

42 

22 

71 

34 

37 


709 

1033 

324 

119 

141 

22 

481 

188 

293 


8 

89 

81 

181 

377 

196 

72 

21 

51 


TOTAL 

Increase or Decrease 



1929 


477640 

418999 

68541 


29840 

27344 

2496 


1866 

2012 

146 


3243 

3291 

48 


883 

1287 

404 


15 

27 

12 


15 

27 

12 


1293 

w 

402 

265 

74 

21 

286 

1316 

288 

163 

35 

4 

167 

23 

114 

102 

39 

17 

119 

725 

1398 

599 

159 

10 

609 


2118 

805 

46 

4 

809 

116 

720 

206 

113 

6 

200 

1956 

10482 

3409 

194 

13 

3422 

1475 

16961 

5588 

368 

15 

5603 

481 

6469 

2179 

174 

2 

2181 

838 

8822 

3321 

188 

10 

3331 

800 


2974 

36 

3 

2977 

38 

224 

347 

152 

7 

354 

1408 

• • • 

• • • 

• • • 

• • • 

• • • 

1584 

• • 

• • • 

• • • 

• • • 

• # • 

176 

• • • 

• • • 

• • • 

• • • 

• • • 

3922 

12868 

6238 

1393 

156 

6394 

3929 

■nra 

6518 

3185 

203 

5721 

7 

1028 

720 

1792 

47 

673 

3178 

8565 

8068 

22 

m 

8088 

2946 

6841 

6729 

46 

25 

6764 

232 

1724 

2339 

23 

5 

2334 

3427 


7086 

270 

44 

7130 

2647 

6197 

5181 

690 

98 

5279 

780 

4108 

1905 

420 

64 

1851 

33966 

152124 

72102 

3014 

386 

72488 

31922 

157986 

72116 

5081 

4 25 

72540 

2044 

5862 

13 

2067 

39 

52 


1679 


1838 

9 

3 

1841 

1483 

2626 

1020 

28 

3 

1023 

96 

2481 

818 

19 

— 

818 

1334 

4409 


77 

3 

1558 

1418 

2491 

881 

74 

6 

887 

84 

1918 

674 

3 

3 

671 

5378 

2527 

1297 

30 

10 

1307 

7078 

4367 

2116 

25 

4 

2120 

1700 


819 

5 

6 

813 

4169 

9064 

3728 

16 

5 

3733 

3777 

14037 


40 

10 

6312 

392 

4973 

1574 

24 

5 

1679 

1408 

• • • 

• • • 

• • 

• • # 

• • • 

1584 

• • • 

• • • 

• • • 

• • • 

• • • 

176 

• • • 

• • 0 

• • • 

♦ • • 

• 00 

10316 

8716 

4472 

99 

40 

4512 

9650 

10689 

6079 

38 

9 

6088 

666 

1973 


61 

31 

157G 

11266 


12204 

210 

31 

12235 

8700 

W I i | * * 

13280 

524 

60 

13330 

2566 

2184 

1076 

314 

19 

1095 

10657 

7146 

7851 

143 

33 

7884 

7926 

7665 

6909 

197 

63 

6972 

2631 

519 

1942 

54 

30 

1912 

106454 

138985 

64037 

' 1763 

195 

64232 

104462 

146177 

65851 

3932 

310 

66161 

1992 

7192 

1814 

2179 

116 

1929 


00 

O 


I 

















HIJAZ RAILWAY. 

TRAIN AND ENGINE KILOMETRAGE 

FOR THE YEAR I93O, COMPARED WITH THE YEAR 1929. 

Shunting & Service 

-.— Total Engine 

°/o of Total Engine Kims 

Kims. 


Afule- 

—Nablus—Tulkarem Section 

1930 

• • • 

2862 

29620 

32482 

9.82 

• • • 

1434 

• • • 

• • • 



1929 

136 

7997 

37380 

45513 

12.91 

• • • 

3609 

• • • 

• • • 


Increase or Decrease 


136 

5135 

7760 

13031 

• • • 

• • • 

2175 

• • 

• • • 

Haifa- 

—Samakh—Acre Section 

1930 

^ • 

58538 

55031 

118168 

231737 

70.08 

• • • 

2284 

• • • 

• • • 



1929 

43577 

32427 

164581 

240585 

68.22 

• • • 

1486 

• • • 

• • • 


Increase or Decrease 


14961 

22604 

46413 

8848 

• • • 

• • • 

798 

• • • 

• • • 

Nassib—Ma’an Section 

1930 

100 

10977 

55387 

66464 

20.10 

9345 

171 

12.52 

75980 



1929 

774 

15930 

49867 

66571 

18.87 

11450 

2533 

17.36 

80554 


Increase or Decrease 


674 

4953 

5520 

107 

• • • 

2105 

2362 

• • • 

4574 

Total 

Hijaz Railway 

1930 

58638 

68870 

203175 

330683 

100.00 

95632 

3889 

23.13 

430204 



1929 

44487 

56354 

251828 

352669 

100.00 

97805 

7628 

23.01 

458102 


Increase or Decrease 


14151 

12516 

48653 

21986 

• • • 

2173 

3739 

t # • 

27898 


SENTINEL—CAMMELL CAR KILOMETRAGE, FOR THE YEAR 1930, COMPARED WITH THE YEAR 1929 . 

Hijaz Railway 1930 117319 

1929 116917 

Increase or Decrease 402 

k tT 


PAYING TRAIN KILOMETRES 


NAME OF SECTION 


Year 


Coaching 


Goods 


Mixed 


Total 


°/o of Total 


Shunting 

etc. 

Kims. 


Service 

Kims. 




HIJAZ RAILWAY. 

VEHICLE KILOMETRAGE. 

FOR THE YEAR 1930, COMPARED WITH THE YEAR 1921 ,. 


NAME OF SECTION 


Afule—Nablus—Tulkarem Section 


Increase or Decrease. 


Haifa—Samakh—Acre Section 


Increase or Decrease 


Nassib—Ma’an Section 


Increase or Decrease. 


Total Hijaz Railway 


Increase or Decrease. 



Passenger 

WAGON 

KILOMETRAGE 

PAYING TRAFFIC 


Service 

Grand Total 

Average No. 

Year 

Vehicle 




% of Empty 

Vehicle 

of Vehicles 


Kims. 

Loaded 

Empty 

Total 

to Total 

Kims. 

Kims. 

per Train 

1930 

39732 

143966 

48724 

192690 

25.28 

19298 

251720 

7.4 

1929 

41014 

188406 

80618 

269024 

29.97 

43077 

353115 

7.2 


1282 

44440 

31894 

76334 

• • • 

23779 

101395 

.2 

1930 

704711 

946228 

289105 

1235333 

23.40 

43659 

1983703 

84 

1929 

741859 

1002226 

380967 

1383193 

27.54 

57442 

2182494 

9.0 


37148 

55998 

9! 862 

147860 

• • • 

13783 

198791 

.6 

1930 

135509 

461823 

181070 

642893 

28.16 

23111 

805131 

12.0 

1929 

144925 

409896 

216352 

626248 

34.54 

56679 

827852 

12.0 


9410 

51927 

35282 

16645 

• • • 

33568 

26339 

• • • 

1930 

879952 

1552017 

518899 

2070916 

25.05 

86068 

3036936 

9.0 

1929 

927798 

1600528 

677937 

2278465 

29.75 

157198 

3363461 

9.3 


47840 

48511 

159038 

207549 

• • • 

71130 

326525 

3 


— 92 — 

PETAH TIQVA RAILWAY. 
COMPARATIVE SUMMARY OF WORKING RESULTS. 

FOR THE YEAR 1930, COMPARED WITH THE YEAR 1929. 


Head 

No. 


Unit. 

1930. 

1929. 

1 

Gauge 


4’8 1/2” 

4’8 1/2” 

2 

3 

Route Kilometrage 

Track Kilometrage 

Kims. 

Kims. 

7 

9 

7 

9 

4 

Gross Railway Receipts 

£P. 

1986 

2713 

5 

Railway Working Expenditure 

£P. 

840 

840 

6 

Balance of Railway Revenue Account 

£P. 

1146 

1873 

7 

Percentage of Railway Working Expen¬ 
diture to Gross Railway Receipts 

O/o 

42.3 

31.0 

8 

Gross Railway Receipts per Route 

Kilometre 

£P. 

284 

388 

9 

Railway Working Expenditure per 

Route Kilometre 

£P. 

120 

120 

10 

Goods Receipts (including Live Stock) 

£P. 

1977 

2693 

11 

Percentage of Good Receipts to Gross 
Railway Receipts 

0/0 

99.6 

99.2 

12 

Goods Receipts per Route Kilometre 

£P. 

282 

384 



1 



STATION IN THE SINAI DESERT. 



PASSENGER PERRY CROSSING THE SUEZ CANAL FROM PALESTINE 
RAILWAYS, KANTARA EAST TO EGYPTIAN STATE RAILWAYS, 

KANTARA WEST. 





















OUTSIDE JERUSALEM STATION. 



JERUSALEM STATION. 















HAIFA STATION. 



PALESTINE RAILWAYS WAGONS BEING TRANSPORTED 

ACROSS THE SUEZ CANAL. 














BEIRU 


RAILWAY MAP 

O F 

PALESTIN E&TRANSJORDAN 


SCALE 1 = 2.250.000 
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